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PUBLIC  UTILITIES  COMMISSION 
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f 
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Room  282,  City  Hall 
2:00  P.M. 
August  11, 1992 
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Victor  G.  Makras,  Vice  President 
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Patricia  A.  Carson 
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DEPARTMENTS  BUREAUS 
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Management 

Water  Department 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 

92-147 


Call  to  Order:  2:05  p.m. 

Present:         President  Gordon  Chin,  Vice  President  Victor  G.  Makras,  Commissioner 
James  D.  Jefferson,  Commissioner  Patricia  A.  Carson,  Commissioner 
Micheal  E.  Hardeman 

On  motion  of  Commissioner  Makras,  seconded  by  Commissioner  Carson,  the  Minutes  of 
the  Regular  Meetmg  of  July  28,  1992  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission.  » 


*************** 


RESOLUTION 
NO. 


On  motion  of  Jefferson,  seconded  by  Carson,  the  following 
resolution  was  adopted  in  executive  session: 

92-0227         MR    Approving  settlement  in  the  case  of  Strategic  Organization  Systems 
V.  CCSF 

VOTE:  Ayes-Chin,  Makras,  Jefferson,  Carson,  Hardeman 


On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

92-0228         MR    Approving  Contract  Modifications  12  through  18  in  the  aggregate 

amount  of  $323,324.00  to  Municipal  Railway  Contract  No.  MR-869 
Potrero  Facility  RehabiUtation. 

VOTE;  Ayes-Chin,  Makras,  Jefferson,  Carson,  Hardeman 


On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

92-0229         WD    Approving  Debit  Contract  Modification  No.  9  in  the  amount  of 

$80,107.00  to  San  Francisco  Water  Department  Contract  WD-2060. 
San  Andreas  Water  Treatment  Plant  Expansion  No.  2. 

VOTE:  Ayes-Chin,  Makras,  Jefferson,  Carson,  Hardeman 


On  motion  of  Makras,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0230         GM     Approving  the  execution  of  an  agreement  between  the  City  and 
County  of  San  Francisco  and  San  Mateo  County  Transit  District 
(SamTrans)  for  an  independent  appraisal  of  Water  Department 
(formerly  Municipal  Railway)  right-of-way  in  San  Mateo  County. 

VOTE:  Ayes-Chin,  Makras,  Jefferson,  Carson,  Hardeman 


92-148 


On  motion  of  Makras,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

92-0231         MR    Discontinuing  and  authorizing  rerouting  of  a  portion  of  the  express 
route  for  line  82X-CalTrain  Levi  Plaza  Express. 

VOTE:  Ayes-Chin,  Makras,  Jefferson,  Carson.  Hardeman 

On  motion  of  Makras,  seconded  by  Jefferson,  the  following 
resolution  was  adopted:  « 

92-0232  UEB   Rejecting  all  bids  and  authorizing  readvertisement  of  San  Francisco 

Municipal  Railway  Contract  No.  MR-898,  No.  14  Mission  Line 
Trolley  Overhead  Reconstruction  Project  Phase  A  -  Persia  Avenue 
to  Daly  City  Loop. 

VOTE:  Ayes-Makras,  Jefferson,  Hardeman 
Noes -Chin 
Excused -Carson 

On  motion  of  Hardeman,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0233         UEB   Approving  the  Cable  and  Conduit  Agreement  with  Western  Union 
ATS,  Inc.  governing  removal  of  cables  and  conduit  at  the  base  of 
Market  Street  along  The  Embarcadero  for  construction  of  the  Muni 
Metro  Turnaround  project. 

VOTE:  Ayes-Chin,  Makras,  Jefferson,  Carson,  Hardeman 

On  motion  of  Hardeman,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0234         FM     Authorizing  the  Assistant  General  Manager  of  Finance  to  request 
$750,000  in  SFMRIC  funds  to  prepare  a  legal  defense  against 
outstanding  claims  regarding  the  J-Line  project. 

VOTE:  Ayes-Chin,  Makras,  Jefferson,  Carson,  Hardeman 


Announcements 

President  Chin  reported  that  the  Commission  met  in  executive  session  immediately  before 
this  meeting  and  approved  settlement  in  the  case  of  Strategic  Organization  Systems  v. 
CCSF,  SMSC  No.  350-629. 

Commissioner  Hardeman  reported  that  he  and  Commisioner  Jefferson  had  toured  the 
sewer  tunnel  project  at  the  end  of  Sloat  Boulevard  to  gain  an  understanding  of  how  the 
Municipal  Railway  Turnback  project  will  be  done  on  The  Embarcadero.  He  stated  that  he 
attended  the  signing  of  the  contract  with  Alcatel  for  the  improved  signal  system. 

President  Chin  announced  that  the  workshop  on  Hetch  Hetchy  filtration  and  water  supply 
and  demand  issues  would  be  held  Tuesday,  August  18,  1992,  at  9:30  a.m.,  at  the  Sunol 
Golf  Course  in  Sunol,  California. 


92-149 


Requests  from  the  Commission 


Graffiti  Remover 

Commissioner  Makras  inquired  about  the  possibihty  of  using  a  specific  product  for 
graffiti  removal.  In  response  to  the  information  presented  by  staff  regarding  the  product's 
Materials  Safety  Data  Sheet.  President  Chin  requested  a  report  on  the  product  approval 
process  used  by  all  City  departments. 


Change  Machines 

President  Chin  requested  that  staff  move  as  quicky  as  possible  on  obtaining  change 
machines  in  the  Metro  stations. 

Right  of  Way  Appraisal  ' 

Commissioner  Jefferson  requested  that  the  General  Manager  look  into  inclusion  of  the 
City's  contracting  requirements  in  the  right  of  way  appraisal  contract  and  any  subsequent 
contracts  and  that  the  General  Manager  advise  the  Commission  whether  these  issues  are 
appropriately  dealt  with  prior  to  the  Commission's  consideration  of  further  actions. 

Employee  Passes 

Commissioner  Jefferson  requested  an  opinion  from  the  City  Attorney  regarding  "past 
practices"  as  it  relates  to  Muni/PUC  employee  passes  not  covered  by  a  Memorandum  Of 
Understanding  and  what  constitutes  meet  and  confer  within  this  context,  and  how  far  does 
it  have  to  go  if  there  is  not  agreement. 


THEREUPON.  THE  MEETING  WAS  ADJOURNED:  4:35  P.M. 


Romaine  A.  Boldridge 
Secretary 


92-150 


PUBLIC  UTILITIES  COMMISSION 


OTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


WHEREAS,  On  or  about  August  25,    1987,   the  City  and  County 
of  San  Francisco,   acting  through  its  Public  Utilities  Commission 
("Commission")   entered  into  Municipal  Railway  Contract  No. 
MR-965-E  with  Strategic  Organizations  Systems  Environmental 
Engineering ,    Inc .    ( "SOS" )   for  asbestos  removal  and  containment  at 
the  Municipal  Railway  Facility;  and 

WHEREAS,   During  the  course  of  construction  disputes  arose 
between  the  Commission  and  SOS  concerning  the  scope  of  the 
contract  and  alleged  extra  work  items;  and 

WHEREAS,   SOS  filed  a  lawsuit  against  the  Commission  known 
as  Strategic  Organizations  Systems  Environmental  Engineering, 
Inc.   V.  City  and  County  of  San  Francisco,   San  Mateo  Superior 
Court  No.   350-629,  and 

WHEREAS,   The  Commission  and  SOS  have  entered  into  a 
settlement  agreement  resolving  the  disputes  between  the  parties 
whereby  the  Commission  shall  pay  to  SOS  from  the  Contract  balance 
$100,000.00;   now  therefore,   be  it 

RESOLVED,   That  the  Commission  authorize  Mr.   Johnny  Stein, 
the  General  Manager  of  the  San  Francisco  Municipal  Railway,  to 
pay  from  Contract  No.  MR-965-E  $100,000.00  and  to  execute  the 
necessary  agreements  in  resolution  of  the  disputes  between  the 
Commission  and  SOS. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


4709W 


at  its  meeting  of 


AUGUST    11  1992 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  ^i^S^QllJ^^j 


WHEREAS,  The  Commission  entered  into  a  contract  with  N.L.  Barnes  Construction 
Company.  Inc.  for  San  Francisco  Municipal  Railway  Contract  No.  MR-869,  Potrero  Facility 
Rehabilitation;  and 


WHEREAS,  This  contract  is  for  a  complex  project  for  which  it  was  impossible  or 
Impracticable  to  show  and  describe  all  work  necessary  on  the  contract  plans  and  specifications 
to  complete  the  project;  and 


WHEREAS,  As  work  progressed,  the  Project  Team  and  the  Contractor  have 
encountered  numerous  unforeseen  and  unforeseeable  obstructions  which  required  extra  work 
not  shown  on  the  contract  drawings  or  described  In  the  specifications  but  necessary  to 
complete  the  project;  and 


WHEREAS,  To  continue  the  work  in  the  most  efficient  manner,  the  extra  work  has  been 
consolidated  into  contract  modifications  12  through  18  totaling  $323,324.00;  now,  therefore, 
be  it 


RESOLVED,  That  this  Commission  hereby  approves  Contract  Modifications  12  through 
18  in  the  aggregate  amount  of  $323,324.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^     AUGUST  111992 


Secretary,  Public  Utilities  Commii 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  '^'^  ^^tHj 


WHEREAS,  Under  San  Francisco  Water  Department  Contract  WD- 
2060,  San  Andreas  Water  Treatment  Plant  Expansion  No.  2  awarded  by 
the  Publ ic  Util i ties  Commission  to  S.J.  Amoroso  Construction 
Company,  Inc./Verrett  Construction  Company.  Inc.,  in  the  amount,  as 
modified  to  date,  of  $33,803,980;  and 

WHEREAS,  This  modification  to  the  contract  is  requested  for 
the  implementation  of  the  proposed  contract  changes  to  procure 
additional  filter  anthracite,  self  contained  breathing  apparatus, 
and  to  modify  1 i quid  oxygen  piping,  insulation,  electrical 
disconnect  for  filter  control  valves,  instrumentation  software  for 
fire  monitoring  system  and  building  structural  steel;  now, 
therefore,  be  it 

RESOLVED,  That  the  Commission  approves  Debit  Contract 
Modification  No.  9  in  the  amount  of  $80,107.00  to  San  Francisco 
Water  Department  Contract  WD-2060,  San  Andreas  Water  Treatment 
Plant  Expansion  No.  2 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  _     AUGUST    I1 1992 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na , 


92-G230 


WHEREAS,  On  December  27,   1991,  the  Peninsula  Corridor  Joint 
Powers  Board  ("JPB"),  of  which  the  City  and  County  of  San 
Francisco,  the  San  Mateo  County  Transit  District  ( "SamTrans" ) , 
and  the  Santa  Clara  County  Transit  District  ("SCCTD")  are  member 
agencies,  completed  the  acquisition  of  the  Peninsula  Commute 
Right-of-Way  ("ROW")  from  the  Southern  Pacific  Transportation 
Company;  and 

WHEREAS,  The  City's  Public  Utilities  Commission,  pursuant 
to  Resolution  No.   91-0388,   and  Board  of  Supervisors,  pursuant  to 
Resolution  No.    1075-91,   approved  execution  of  a  Real  Property 
Ownership  Agreement  ("RPOA")  among  the  City,  SamTrans  and  SCCTD, 
regarding  the  purchase  of  the  ROW;  and 

WHEREAS,  Pursuant  to  the  RPOA,  SamTrans  agreed  to  advance 
funds  for  the  purchase  of  the  ROW  because  the  City  and  SCCTD  did 
not  have  the  funds  available  for  this  purpose,   and  the  City 
agreed  to  take  necessary  steps  that  may  make  it  possible  to 
reimburse  SamTrans  for  its  additional  financial  contribution  by 
transferring  to  SamTrans  twenty-six  (26)  parcels  of  former  San 
Francisco  Municipal  Railway  Department  right-of-way  currently 
under  the  jurisdiction  of  the  Water  Department  (the  "property"); 
and 


WHEREAS,  The  City  and  SamTrans  desire  to  obtain  an 
independent  appraisal  of  the  property  prior  to  beginning 
negotiations  regarding  transfer  of  the  property  to  SamTrans;  and 

WHEREAS,  The  City  and  SamTrans  have  negotiated  an  agreement 
setting  forth  the  responsibilities  of  the  parties  with  respect  to 
this  appraisal,   and  have  also  agreed  to  the  principles  for 
appraisal,  the  format  for  a  request  for  proposals  to  be  issued  by 
SamTrans  for  an  appraiser,  and  the  contract  to  be  entered  into 
between  SamTrans  and  the  successful  proposer;  now,  therefore,  be 
it 


RESOLVED,  That  the  Commission  approves  execution  of  the 
Agreement  substantially  in  the  form  on  file  and  authorizes  its 
General  Manager  to  execute  the  Agreement  on  behalf  of  the 
Commiss  ion . 


9470P 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  _     AIIGll.ST  111992  

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

crrr  and  county  of  san  francisco 


RESOLUTION  Na 


WHEREAS,  The  Municipal  Railway  currently  operates  line  82X-CalTrain  Levi 
Plaza  Express  between  the  CalTrain  Depot  and  the  Presidio  via  Levi  Plaza;  and 

WHEREAS,  The  current  route  for  the  82X-line  in  the  express  portion  of  its 
route  is  partially  on  Bay,  Columbus  and  North  Point;  and 

WHEREAS,  The  left  turn  from  southbound  Columbus  onto  eastbound  Bay  has  now 
been  prohibited  during  all  hours;  and 

WHEREAS,  The  only  passenger  stop  in  this  portion  of  the  route  is  at  Bay 
and  Powell;  and 


WHEREAS,   the  Traffic  Engineering  Bureau  of  the  Department  of  Parking  and 
Traffic  considers  that  a  Muni  exception  to  the  "No  Left  Turn"  restriction 
would  be  a  traffic  hazard;  and 

WHEREAS,  The  42-Downtown  Loop  line  currently  operates  on  North  Point 
between  Columbus  and  The  Embarcadero  and  on  The  Embarcadero  between  North 
Point  and  Bay;  and 

WHEREAS,  A  temporary  emergency  reroute  has  been  in  effect  for  several 
months;  now,   therefore,  be  it 


RESOLVED,   That  this  Commission  hereby  directs  the  Municipal  Railway  to 
discontinue  the  express  portion  of  the  82X-line  on  Bay  between  The  Embarcadero 
and  Columbus,  and  on  Columbus  between  Bay  and  North  Point;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  directs  the  Municipal  Railway  to 
reroute  the  express  portion  of  the  82X-line  onto  The  Embarcadero  between  Bay 
and  North  Point  and  onto  North  Point  between  The  Embarcadero  and  Columbus  in 
both  directions;   and  be  it  further 

RESOLVED,  That  a  passenger  stop  be  implemented  in  a  location  close  to  the 
existing  stop  at  Bay  and  Powell  using  an  existing  42-line  stop;  and  be  it 
further 


RESOLVED,  That  this  Commission  respectfully  requests  the  Board  of 
Supervisors,   in  accordance  with  Section  3.595  of  the  City  Charter,   not  to 
disapprove  the  aforementioned  changes  in  service. 


0432p  DJW 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^    ,      AUGUST  11^992 

^  Its  meeting  of  """"^  '  a  /\    ^  j   


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FflANCISCO 

•*•> 

RESOLUTION  Na  *  


WHEREAS,  Under  Municipal  Railway  Contract  No.  MR-898,  the  No.  14  Mission 
Line  Trolley  Overhead  Reconstruction  Project  Phase  A  -  Persia  Avenue  to  Daly  City 
Loop  is  to  be  constructed  with  financial  assistance  from  State  and  Federal  grants;  and 

WHEREAS,  Bids' for  this  work  were  received  and  opened  publicly  on 
April  21,  1992;  and 

WHEREAS,  A  number  of  questions  were  raised  about  the  process  and  procedures 
of  the  bid  review;  now,  therefore,  be  it. 

RESOLVED,  That  this  Commission  hereby  rejects  all  bids  received  for  Municipal 
Railway  Contract  No.  MR-898,  No.  14  Mission  Line  Trolley  Overhead  Reconstruction 
Project,  Phase  A  -  Persia  Avenue  to  Daly  City  Loop,  and  authorizes  the  Utilities 
Engineering  Bureau  to  readvertise  the  project  as  Contract  MR-898R,  No.  14  Mission  Line 
Trolley  Overhead  Reconstruction  -  Phase  A  -  Persia  Avenue  to  Daly  City  Loop  and 
Trolley  Overhead  Reconstruction  at  Justin  Hermann  Plaza. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^ 

AUGUST  111992 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTrON  No.  ^  


WHEREAS,  Some  cables  and  conduit  owned  by  Western  Union  ATS, 
Inc.  at  the  base  of  Market  Street  along  the  Embarcadero  would 
interfere  with  the  underground  construction  of  the  MUNI  Metro 
Turnaround;  and 

WHEREAS,  The  Utilities  Engineering  Bureau  with  the  assistance  of  the 
City  Attorney's  Office  negotiated  an  agreement  with  Western  Union 
ATS,  Inc.;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  approves  the  Cable 
and  Conduit  Agreement  with  Western  Union  ATS,  Inc, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a.  its  meeting  of        AUGUST  111992 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Cmr  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


HHEREAS,  The  PUC  received  funding  from  several  sources,  including 
Federal  Section  3  and  Section  9,  State  Guideway  funds.  Bridge  Toll  revenues, 
Regional  TDA/STA  funds.  SFMRIC  and  other  City  funds  to  construct  the  J-Line 
connection  project;  and 

HHEREAS,  the  Contractor,  Homer  J.  Olsen.  has  submitted  preliminary 
construction  claims  of  approximately  $7.5  million  against  the  PUC  after  completion 
of  the  project;  and 

WHEREAS,  the  J-Line  connection  project  budget  of  $28,459,582  reflects 
an  estimated  shortfall  of  $750,000  for  claims  investigation  and  analysis  related 
to  construction  claims  by  the  contractor,  Homer  J.  Olsen;  and 

WHEREAS,  SFMRIC  has  sufficient  resources  available  to  allocate  the 
$750,000  required  to  prepare  an  adequate  legal  defense  against  this  claim;  now 
THEREFORE  be  it 

RESOLVED,  that  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission,  is  authorized  to  request,  accept  and  expend  $750,000  from 
SFMRIC  for  legal  defense  of  claims  initiated  by  the  J-Llne  connection  project 
contractor  Homer  J.  Olsen. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  nf         AUGUST  111992 


Secretary,  Public  Utilities  wmt 


'ommtsston 


San  Francisco  Water  Department 


MEMORANDUM 


DATE: 


August  25.  1992 


TO: 


Thomas  J.  Elzey 

General  Manager,  Publ i c  Utilities  Commission 


FROM: 


John  P.  Mullane 
General  Manager 


RE: 


Monthly  Report  of  July  Activities 


OPERATIONS 


Storage.    The  month-end  status  of  local  storage  reservoirs  is  shown  on  the 
accompanying  Figure  1.    The  storage  levels  in  the  Peninsula  Division 
reservoirs  at  the  end  of  July  amounted  to  22.9  million  gallons  or  ITL  of 
capacity.    For  the  Suburban  system  as  a  whole,  storage  amounted  to  47.3 
million  gallons  and  61%  of  capacity  compared  to  34.8  million  gallons  or  457.  of 
capacity  at  the  same  time  last  year. 

Production.  Water  supplied  by  Hetch  Hetchy  and  the  production  of  local  water 
treatment  plants  are  shown  on  the  accompanying  Figure  2. 

Consumption.    Gross  water  deliveries  to  San  Francisco  customers  and  the 
suburban  area  are  displayed  on  the  accompanying  Figure  3. 


Bav  Del ta  Heari  nqs 

SFWD  participated  with  Hetch  Hetchy  and  the  City  Attorney's  Office  in 
providing  testimony  at  the  State  Water  Resources  Control  Board's  Interim  Water 
Rights  Hearings  in  Sacramento  (the  Bay  Delta  Hearings).    Testimony  related  to 
current  water  use,  existing  demand  side  water  management  practices  and  plans. 
Presentations  evoked  cross  examination  questions  and  responses  which  could  be 
characterized  to  a  large  degree  as  "why  can't  San  Francisco  take  water  out  of 
the  Delta  like  everybody  else."    This  presentation  was  followed  up  with  a 
rebuttal  presentation  in  the  first  part  of  August. 


DEPARTMENT  ACTIVITIES 


Hater  Purchases 


Activities  continue  on  a  number  of  fronts  to  purchase  water  from  the  State 
Drought  Water  Emergency  Bank.    These  efforts,  coordinated  with  Hetch  Hetchy 
and  legal  consulting  staff,  have  been  on  an  ongoing  process  as  the  State  Bank 
develops  small  pools  of  water  as  the  water  becomes  available.    While  in 
previous  years  competition  was  rather  spirited  over  the  available  water,  it 
seems  to  be  limited  to  the  most  part  at  this  point  to  a  competition  between 
SFWD  and  the  Metropolitan  Water  Agency  of  Southern  California  (MET).  Because 
the  pools  of  water  are  so  small,  even  cumulative  purchases  by  SFWD  will  in  no 
way  approach  the  volume  of  water  purchased  in  the  previous  year  from  the  State 
Bank.    An  initial  purchase  of  something  less  than  4,000  acre  feet  has  been 
approved  and  a  second  purchase  of  water  slightly  less  than  that  is  being 
reviewed  by  the  State  Department  of  Water  Resources.    A  wheeling  contract 
(authority  to  move  the  water  through  the  State  system  into  SFWD's  system)  will 
be  developed  to  cover  all  purchases  in  total  and  will  be  submitted  to  the 
Commission  for  review  at  the  appropriate  stage  of  the  activities. 

Senior  Retreat 

SFWD  held  its  third  annual  senior  retreat  and  concentrated  on  three  areas:  (1) 
refinement  of  its  mission  statement,  goals  and  objectives;  (2)  development  of 
a  long  term  planning  process;  and  (3)  i ntradepartmental  communications.    As  a 
result  of  this  retreat,  a  series  of  ongoing  planning  sessions  will  be 
developed  to  elicit  participation  of  division  senior  staff  in  the  development 
of  an  ongoing  planning  process  and  supply  and  facilities  development  master 
plan . 
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Water  Supply 


1.  Hetch  Hetchy  water  import:    An  average  of  175.5  minion  gallons  per  day 
(MGD)  for  the  month  of  July. 

2.  Sunol  Valley  Filtration  Plant  treated  30.0  MGD. 
San  Andreas  Filtration  Plant  treated  51.5  MGD. 

3.  Consumption  (MGD  average): 

July  1992  -  253.0)  2.9  percent  more 

July  1991  -  246.0) 

July  1992  -  253.0)  26.7  percent  less 

July  1976  -  345.0) 

12  months  preceding 

August  1,  1992  -  209.9  2.6  percent  more 

August  1 .  1991  -  204.6 

4.  Storage  (million  gallons)  as  of  August  1: 


1991 


1992 


Increase 
-  Decrease 


X  Full 
Capaci  tv 


Alameda  Div.  (Capacity  48.014) 


16,214 


24,408 


8,194 


51 


Peninsula  Div.  (Capacity  29.783) 


18.537 


22.916 


4,379 


77 


Total  (Maximum  Capacity  77.797) 


34,751 


47,324 


12.573 


61 
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CONTINUING  PROGRAMS 


Leases  and  Permits.  The  lease  payments,  royalties  or  percentage  of  revenue 
received  during  the  month  of  July  from  accounts  listed  below  are  as  follows 

Santa  Clara  Sand  and  Gravel  $25,368.11 
Sunol  Golf  Course  40,580.27 
Crystal  Springs  Golf  Course  28.791.10 
Mission  Valley  Rock  52.858.40  ^ 


Fl ushi ng.    Water  main  flushing  will  be  done  on  an  as-needed  basis. 


0005D 
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FIGURE  1 

LOCAL  WATER  STORAGE 

THROUGH  JULY,  1992 
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FIGURE  2 

WATER  PRODUCTION 

THROUGH  JULY»  1992 
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FIGURE  3 


GROSS  WATER  DELIVERIES 
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WD 
CONTRACT 
NUMBER 

PROJECT 

EST, 
LENGTH 
(Feet) 

ESTIMATED 
COST 
($) 

PERCENT 
COMPLETE 

Scheduled 
Completion 

of  Plans 
and  Specs, 

REMARKS 

PERIOD 

TOTAL 

WD-2072 

12-IN..  8-IN.  &  6-IN.  Main  and 
Hydrants  in  the  Embarcadero 
between  Market  and  Folson 
Streets. 

500 

150.000 

5 

100 

JULY, 1992 

Mains  and 
Hydrants 
Relocation  UEB 
Muni  Turnaround 
Project 

WD-2097 

8-INCH  D.I.  Main  in  Front, 
Broadway  and  Davis  Streets. 

2,780 

525,000 

5 

100 

JULY. 1992 
(Revised) 

Main  Replacement 
Waiting  for  A/E 
Approval 

WD-2098 

8-INCH  D.l,  Main  in  China 
Basin  Street  from  3rd  Street 
main  to  600  feet  easterly. 

600 

- 

0 

80 

ON  HOLD 
(Mission  Bay) 

Main  Replacement 

WD-2100 

8-INCH  Ductile  Iron  Main  In 
Treat  Street  between  20th  and 
26th  Streets. 

3,450 

501 .000 

25 

100 

AUG..  1992 
(Revised) 

Main  Replacement 
Waiting  for  A/E 
Approval 

WD-2101 

8-INCH  D.l,  Main  in  Green 
Street  between  Kearny  and 
Taylor  Streets;  Taylor  Street 
between  Green  and  Lombard 
Streets. 

3.780 

851.000 

5 

85 

AUG..  1992 

Main 

Replacement 

6-INCH  D.l.  Main  in  Tehama 
Street.  West  of  Second  Street. 

120 

50,000 

0 

45 

Inactive 
Delayed  by 

Main 

Replacement 

Hydrant  on  Bayshore  Boulevard 
at  Silver  Avenue 

20 

6,030 

0 

30 

AUG..  1992 
(Revised) 

Hydrant 
Relocation 

MONTHLY  STATUS  REPORT  Page  2  of  4 

CITY  MAINS  S.F.W.D. 


JULY       1992  ■  , 

Mn        YR  PREP.  BY:  J.  PELAYO 


WD 
CONTRACT 
NUMBER 

PROJECT 

EST. 
LENGTH 
(Feet) 

ESTIMATED 
COST 
($) 

PERCENT 
COMPLETE 

Scheduled 
Completion 

of  Plans 
and  Specs. 

REMARKS 

pPRinn 

"  t  n  wyu 

TDTAI 

WD-PI  OR 

R-INPH  D  1  Main  in  Po<it  Street 
Scott  Street  to  Presidio  Avenue: 
Presidio  Avenue,  Post  to 

^  ^  1  if rn i o  Qt rootc 
L'alllUllMd  Out^Ulo^ 

3,800 

480,000 

5 

100 

JULY. 1992 
(Revised) 

Main  Replacement 

8-INCH  D.I.  Main  in  Diana 
Street  between  Williams  and 
Thornton  Streets. 

450 

100,000 

0 

65 

(ON  HOLD) 

Main  Extentiom 
Developer  Project 

VVU— ^  1  I  D 

ID  — llHOn  VJ.l,   IVIctlll  III  VdlCMUiCl 

between  14th  and  17th  Streets. 

1 ,800 

486,000 

5 

45 

SEPT..  1992 
(Revised) 

Feeder  Main 
Replacement 

WD-2117 

8-INCH  D.I.  Main  in  Grant 
Avenue  between  Sutter  Street 

3  n  H  R  r*^  3  H\A/  n  \/ 
di  lU  Oi  UaUWctV> 

3.300 

770.000 

c 

NOV..  1992 

Main  Replacement 

WD-2119 

12-INCH  and  16-INCH  D.I.  Main 
Installation  in  the 
Embarcadero.  North  Point 
Street  to  Broadway 

1,330 

333,000 

10 

90 

SEPT..  1992 

Feeder  Main 
North 

Embarcadero 
Roadway  Project. 

WD-2120 

8-INCH  D.l.  Main  in 
Hyde  Street  between 
McAllister  Street  and 
California  Street. 

4.400 

704.000 

5 

50 

Oct.,  1992 
(Revised) 

Main 

Replacement 

WD-2121 

8-INCH  D.l.  Main  in  Bayshore 
Boulevard  between  Oakdale  and 
Industrial  Streets. 

1.920 

230,000 

0 

90 

SEPT.,  1992 
(Revised) 

Main 

Replacement 
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WD 
CONTRACT 
NUMBER 

PROJECT 

EST. 
LENGTH 

(Feet) 

ESTIMATED 
COST 
($) 

PERCENT 
COMPLETE 

Scheduled 
Completion 

of  Plans 
and  Specs. 

REMARKS 

PERIOD 

TOTAL 

WD-2122 

8-lNCH  D.I.  Main  in  Geary 

and  Arguello  Boulevards  betwreen 

5th  Avenue  and  Fulton  Street. 

3,780 

599,000 

0 

90 

OCT..  1992 
(Revised) 

Main 

Replacement 

- 

8"  and  16"  Main.  Hyd. 
&  Service  Relocation  in 
Selby  Street,  Hudson  to 
Revere  Avenue. 

380 

80,000 

70 

AUG..  1992 

Main  &  Serv. 
Relocation 
CalTrans. 
Fwy.  Column 
Retrofit. 

WD-2124 

8-INCH  D,l.  Main  in 
Geary  Boulevard  between 
5th  and  16th  Avenues 

3,500 

520,000 

5 

20 

DEC,  1992 

Main 

Replacement 

- 

8-INCH  D.I.  Main  in 
Gaven  Street,  West  of 
Bowdoin  Street 

450 

90.000 

10 

50 

SEPT. ,1992 

Main 

Extension 
Developer 

- 

8-INCH  D,l.  Main  in 
Newhall  Street  and 
other  Streets. 

5,600 

840,000 

10 

50 

OCT..  1992 

Main 

Extension 
Developer 
Project 

WD-2138 

8-INCH  D.I.  Main  in 
Bryant,  York,  and 
Hampshire  Streets. 

4,800 

725,000 

20 

50 

OCT.,  1992 

Main 

Replacement 

WD-2141 

8-INCH  D.I.  Main  in 
Townsend  Street,  between 
2nd  and  7th  Streets. 

4.135 

625.000 

10 

15 

OCT..  1992 

Main 

Replacement 
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WD 
CONTRACT 
NUMBER 

PROJECT 

EST. 
LENGTH 
(Feet) 

ESTIMATED 
COST 
($) 

PERCENT 
COMPLETE 
PERIOD  TOTAL 

Scheduled 
Completion 

of  Plans 
and  Specs. 

REMARKS 

WD-2146 

8-INCH  D,l.  Main  in 
Howard  Street  between 
4th  and  7th  Streets,  10th 
and  13th  Streets  and  Russ 
Street  between  Howard 
and  Folsom  Streets. 

5,200 

780.000 

15 

20 

OCT.,  1992 

Main 

Replacement 

30-INCH  Feeder  Main  - 
North  University  Mound 

13.000 

7.8M 

5 

10 

OCT..  1993 

Feeder 
Replacement 

WD-2145 

8-INCH  D.I.  Main  in 
Chattanooga  between 
21  St  &  Jersey  Streets;  22nd 
Street  between  Fairoaks 
&  Church  Streets 

3,050 

457,500 

5 

5 

Jan..  1993 

Main 

Replacement 

6-INCH  D.I.  Main  in 
Norfolk  Street  Between 
Folsom  and  Harrison 
Streets. 

320 

34,000 

20 

20 

Oct..  1992 

Main 

Extension 
Developer 
Project 

MINUTES 

PUBLIC  umrriES  commission 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
Mayor 

REGULAR  MEETING 
Room  282,  City  HaU 
2:00  P.M. 
August  25, 1992 

COMMISSIONERS 
Gordon  Chin,  President 
Victor  G.  Makras,  Vice  President 
James  D.  Jefferson 
Patricia  A.  Carson 
Michael  E.  Hardeman 

BUREAUS 

Energy  Conservation 

Engineering  and  Construction 
Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 

Thomas  J.  Elzey 
GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 


DEPARTMENTS 
Helch  Hetchy  Projects 
Mimicipal  Railway 
Water  Department 


92-151 


CaU  to  Order:  2:30  p.m. 


Present:         President  Gordon  Chin,  Vice  President  Victor  G.  Makras,  Commissioner 
James  D.  Jefferson,  Commissioner  Patricia  A.  Carson,  Commissioner 
Micheal  E.  Hardeman 

On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner  Hardeman,  the 
Minutes  of  the  Regular  Meeting  of  August  1 1 ,  1992  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


RESOLUTION 
NO. 


On  motion  of  Hardeman,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0235         WD    Rescinding  Resolution  No.  92-0223;  and  accepting  work  performed 
under  Water  Department  Contract  No.  WD-2067,  approving  debit 
Contract  Modification  No.  1  in  the  amount  of  $22,601.50; 
authorizing  an  extension  of  time  for  unavoidable  delays  of  48 
working  days;  and  authorizing  final  payment  in  the  amount  of 
$20,184.60  to  the  Contractor,  P  &  J  Utility  Company. 


VOTE:  Ayes-Chin,  Makras.  Jefferson,  Carson,  Hardeman 

On  motion  of  Jefferson,  seconded  by  Chin,  the  following  resolution 
was  adopted: 

92-0236         MR    Requesting  the  Controller  to  allot  funds  and  to  draw  warrants 

agfiinst  such  funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  San  Francisco  Municipal  Railway  totaling  $143,500. 

VOTE:  Ayes-Chin,  Jefferson,  Hardeman 
Noes-Makras,  Carson 


On  motion  of  Makras,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0237  MR     Approving  collection  of  charges  for  damanges  for  the  month  of  June 

1992  against  the  Mimicipal  Railway  in  the  amount  of  $7,484. 10  and 
write  off  compromise  reductions  in  the  amount  of  $1,980.33,  and 
collections  against  the  Bureau  of  Light,  Heat  and  Power  in  the 
amoimt  of  $7,183.88. 

VOTE:  Ayes-Chin,  Makras,  Jefferson,  Carson,  Hardeman 

On  motion  of  Makras,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0238  WD    Authorizing  Bid  Call  for  San  Francisco  Water  Department  Contract 

No.  WD-2108,  8-inch  DuctUe  Iron  Main  Installation  in  Presidio 
Avenue  between  California  and  Post  Streets  and  in  Post  Street 
between  Presidio  Avenue  and  Scott  Street. 

VOTE:  Ayes-Chin,  Makras,  Jefferson,  Carson,  Hardeman 
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On  motion  of  Makras,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0239         WD    Authorizing  bid  call  for  Water  Department  Contract  No.  WD-2130, 
Ventilation  of  Adit  Structures. 

VOTE:  Ayes-Chin,  Makras,  Jefferson,  Carson,  Hardeman 


On  motion  of  Makras,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0240         WD    Authorizing  bid  call  for  Water  Department  Contract  No.  2137, 
Hoisting  Equipment  at  Various  Pump  Stations. 

VOTE:  Ayes-Chin,  Makras,  Jefferson,  Carson,  Hardeman 


On  motion  of  Makras,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0241         EC     Authorizing  the  Bureau  of  Energy  Conservation  to  apply  for,  accept 
and  expend  $50,000  in  grant  funding  from  the  U.S.  Department  of 
Energy  and  the  Urban  Consortium  (through  its  fiscal  agent,  the  City 
of  Chicago)  to  continue  its  energy  management  activities. 

VOTE:  Ayes-Chin,  Makras,  Jefferson,  Carson,  Hardeman 


On  motion  of  Makras,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0242         GM    Requesting  the  Board  of  Supervisors  approval  to  contract  for 
security  guard  services  for  the  Public  Utilities  Commission  for 
1992-93. 

VOTE:  Ayes-Chin,  Makras,  Jefferson,  Carson,  Hardeman 


On  motion  of  Hardeman,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0243  WD    Approving  Amendment  No.  1  to  Agreement  between  the 

Department  of  Water  Resources  and  the  City  and  County  of  San 
Francisco  for  the  Construction,  Operation  and  Maintenance  of  the 
Temporary  Sunol  Blowoff  Turnout  Within  South  Bay  Aqueduct 
Right  of  Way. 

VOTE:  Ayes-Chin,  Makras,  Jefferson,  Carson,  Hardeman 


On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

92-0244         MR     Authorizing  the  Municipal  Railway  to  reroute  Une 

48-QUINTARA/24th  STREET  to  operate  current  route  to  24th 
Street  and  Hoffinan  Avenue,  then  right  on  Hoffman  Avenue, 
continuing  via  regular  route;  subject  to  service  on  request  only  via 
the  current  route  to  24th  and  Hof&nan,  then  left  on  Hoffman,  right 
on  25th  Street,  right  on  Fountain  Street,  and  right  on  24th  Street  to 
Hoffman,  at  which  point  the  regular  route  would  be  resumed. 

VOTE:  Ayes-Chin,  Jefferson,  Carson,  Hardeman 
No  -Makras 
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On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted; 

92-0245  MR     Authorizing  the  Municipal  Railway  to  reroute  line 

48-QUINTARA/24TH  STREET  to  operate  in  the  outbound 
direction,  between  the  hours  of  approximately  5:30  AM  and  7:00 
PM  weekdays,  current  route  to  23rd  Street  and  Utah  Street,  then  left 
on  Utah,  right  on  24th  Street  and  crossing  Potrero  Avenue  to  resume 
the  regular  route  on  24th  Street. 

VOTE;  Ayes-Chin,  Jefferson,  Carson,  Hardeman 
No  -Makras 


On  motion  of  Makras,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

92-0246         MR    Authorizing  the  Municipal  Railway  to  join  with  other  Regional 
Transit  Association  operators  in  providing  (55)  fifty-five  free 
regional  transit  passes  for  unlimited  rides  on  Bay  Area  transit 
systems,  including  the  Municipal  Railway,  from  November  1,  1992 
through  October  31,  1993. 

VOTE:  Ayes-Chin,  Makras,  Jefferson,  Hardeman 
Absent- Carson 


On  motion  of  Makras,  seconded  by  Hardeman,  the  foDowing 
resolution  was  adopted; 

92-0247         UEB   Accepting  the  work  performed  under  Hetch  Hetchy  Water  and 

Power  Contract  No.  HH-815R,  Hetch  Hetchy  Security  Lock  System, 
as  satisfactorily  completed;  approves  Credit  Contract  Modification 
No.  1  in  the  amount  of  $7,810.23;  authorizes  an  extension  of  time 
for  unavoidable  delays  of  two  hundred  and  ninety-nine  (299) 
calendar  days;  and  authorizes  final  payment  in  the  amount  of 
$29,606.02  to  the  Contractor,  Advanced  Design. 

VOTE;  Ayes-Chin,  Makras,  Jefferson,  Carson,  Hardeman 


On  motion  of  Makras,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

92-0248         UEB  Awarding  Hetch  Hetchy  Water  and  Power  Contract  No.  HH-801,  in 
the  amount  of  $474,758.00  to  George  Reed,  Inc.,  P.O.  Box  548, 
Sonora,  CA  95370,  as  the  lowest  responsive  bidder. 

VOTE:  Ayes-Chin,  Makras,  Jefferson,  Carson,  Hardeman 


Requests  From  the  Commission 

J  -  M  Platform  &  Trackway  Improvement  Project 

President  Chin  directed  that  staff  meet  with  representatives  from  the  neighborhood  to 
discuss  issues  concerning  the  project.  The  format  would  be  a  committee  of  five  people 
selected  by  the  19th  Avenue  Committee  and  five  people  representing  the  Municipal 
Railway,  two  of  whom  shall  represent  other  organizations  or  areas  affected  by  the 
project.  A  representative  of  the  Mayor's  Office  and  Commissioners  Hardeman  and 
Carson  will  sit  in  on  the  discussions.  The  committee  shall  report  to  the  Commission  at  its 
September  22,  1992  meeting.  The  General  Manager  of  PubUc  Utilities  shall  convene  and 
chair  the  fixst  meeting  and  the  Mayor's  Office  will  seek  to  find  a  facilitator  for  the 
committee. 
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Announcements 
Hetch  Hetchy  Filtration 

President  Chin  announced  that  on  August  18,  1992  the  Commission  participated  in  an  all 
day  workshop  with  persons  from  other  water  districts  around  the  Bay  Area  regarding  the 
issue  of  water  quality  and  whether  Hetch  Hetchy  water  should  be  filtered.  President  Chin 
congratulated  staff  on  conducting  the  workshop. 


THEREUPON,  THE  MEETING  WAS  ADJOURNED:  4:18  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  rescinds  PUC  Resolution  No.  92-0223  which  was 
adopted  July  28,  1992;  and,  be  it  further 

RESOLVED,  That  this  Commission  accepts  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2067,  8-Inch  Ductile  Iron  Main  Installation  in  Hayes  Street 
between  Buchanan  and  Larkin  Streets,  as  satisfactorily  completed;  approves  debit  Contract 
Modification  No.  I  in  the  amount  of  $22,601.50;  authorizes  an  extension  of  time  for 
unavoidable  delays  of  48  working  days;  and  authorizes  final  payment  in  the  amount  of 
$20,184.60  to  the  Contractor,  P  &  J  Utility  Company. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^    ,    WGUST    25  1992 

at  Its  meeting  of   


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

OTYANOCOUMn'  OF  SAN  FRANCISCO 


RESOLUTION  No. 


92-0236 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 

SPECIFIED  SPECIALS  TYPE 

PRAYER 


ACCIDENT 

DATE  PI/PD  SETTLEMENT 


Non-Litigated: 


Robert  Low 


90-B-1220-1 
$100,000.00 


Fausta  Kukuritis  90-B-0372-1 
$27 , 000. 00 


Litigated: 

Bennie  Lewis 
S925-420 

Lowell  Porter 
S938-693 

Karen  Yip 
M017-857 


89-  T-0894-4 
*ACD 

90-  T-0647-1 
*ACD 

88-T-5002-1 
*ACD 


Judgment: 
None 

TOTAL  SETTLEMENT  (5) 
*ACD=  As  Court  Determine 


N/A 
N/A 


10-6 


31-1 


$57,220.80  2-7 


$4 ,894 . 10  1-4 


$19,478.21  2-7 


02-07-91     PI  $31,000.00 


09-08-90     PI  $23,500.00 


02-12-9  0     PI  $4  5, 000 . 00 


01-07-91     PI  $17, 500. 00 


07-14-8  8      PI  $2  6, 5  00 . 00 


$143,500.00 


INDEX 


632091 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  nf       AUGUST     25  1992 


Secretary,  Public  Utilities  Commissi 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 

92-0:^37 

RESOLUTION  Na  


RESOLVED,  That  this  Commission  on  the  recommendation  of  the  General  Manager  of  Public 
Utilities,  Department  Managers  and  the  City  Attorney,  hereby  approves  collection  of 
charges  for  damages  for  this  month  of  June  1992  against  the  following: 


SAN  FRANCISCO  MUNICIPAL  RAILWAY  from  miscellaneous  debtors  in  the  amount  of  $$7,W.10 
and  write-off  compromise  reductions  for  comparative  negligence  in  the  amount  of  * $1 , 980. 33 . 

BUREAU  OF  LIGHT,  HFJVT  &  POWER  from  miscellaneous  debtors  in  the  amount  of  $7,183.88. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  _   AUGUST     25  1992 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Cnv  AND  COUNTY  OF  SAN  FRANCISCO 

92-0i;38 

RESOLUTION  No.  


RESOLVED.  That  the  Public  Utilities  Commission  does  hereby  note  that 
the  project  which  is  the  subject  of  this  resolution  has  been  determined  by  the 
Department  of  City  Planning  to  be  categorically  exempt  as  a  Class  1  (b)  project 
under  the  State  Guidelines  implementing  the  California  Environmental  Quality 
Act;  and  be  it  further 

RESOLVED,  That  this  Commission  authorizes  Bid  Call  as  follows: 
San  Francisco  Water  Department  Contract  No.  WD-2108,  8  -  Inch 
Ductile  Iron  Main  Installation  in  Presidio  Avenue  between  California  and  Post 
Streets  and  in  Post  Street  between  Presidio  Avenue  and  Scott  Street. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST   25  1992 


at  its  meeting  of  _ 


Secretary.  Public  Utilities  Confmiss 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTV  OF  SAN  FRANCISCO 


RESOLUTION  No. 


92-0239 


WHEREAS,  Under  Water  Department  Contract  No.  WO-2130,  three 
existing  adit  structures  are  to  be  provided  with  ventilation 
systems;  and 

WHEREAS,  The  current  appropriation  is  insufficient  to  cover 
the  total  project  costs;  and 

WHEREAS,  The  Water  Department  recommends  the  transfer  of 
$80,000  from  San  Francisco  Water  Department  Project  No.  756-01 
(Watershed  Recovery-Stone  Dam)  to  Project  No.  792-01  (Ventilation 
of  Adit  Structures);  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  (CEQA)  under  Class  l(b)(f);  now  therefore 
be  it 

RESOLVED,  That  this  Commission  approves  the  transfer  of 
$80,000  from  San  Francisco  Water  Department  Project  No.  756-01 
(Watershed  Recovery-Stone  Dam)  to  Project  No.  792-01  (Ventilation 
of  Adit  Structures);  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  bid  call  for 
Water  Department  Contract  No.  WO-2130,  Ventilation  of  Adit 
Structures. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


AUGUST    25  1992 


PUBLIC  UTILITIES  COMMISSION 

cm-  AND  C0U^4TY  OF  SAN  FRANCISCO 


RESOLUTION  No.  9^  0^40 


WHEREAS,  Under  Water  Department  Contract  No.  2137,  the  four 
pump  stations  shall  be  provided  with  hoisting  crane  systems  to  lift 
heavy  pumps  and  motors  for  maintenance  and  repairs;  and 

WHEREAS,  The  current  appropriation  is  not  sufficient  to 
complete  this  project;  and 

WHEREAS,  The  General  Manager  of  Water  Department  requests  the 
transfer  of  $320,000  from  Install  Drain  and  Air  Valves  (Account  No. 
681668)  to  Hoisting  Equipment  at  Various  Pump  Stations  {Account  No. 
694877);  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exempt  from  the  California 
Environmental  Act  and  State  Guidelines  under  Class  1(f);  be  it 

RESOLVED,  That  this  Commission  approves  the  transfer  of 
$320,000  from  Install  Drain  and  Air  Valves  (Account  No.  681668)  to 
Hoisting  Equipment  at  Various  Pump  Stations  (Account  No.  694877); 
and  further  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  bid  call  for 
Water  Department  Contract  No.  2137,  Hoisting  Equipment  at  Various 
Pump  Stations. 


/  hereby  certify  that  the  foregoing  rpsofution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  _     AUGUST    25  1992   .  . 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COOHTt  OF  SAN  FRANCISCO 

92-0241 

RESOLUTION  Na  


WHEREAS,   The  United  States  Department  of  Energy,  under 
a  proposal  of  the  Energy  Task  Force  of  the  Urban  Consortium  for 
Technology  Initiatives,   has  made  available  funds  for  energy 
management  programs  for  large  urban  governments,   and  San 
Francisco  has  been  a  continuing  participant  in  Consortium  work; 
and 


WHEREAS,   the  Board  of  Supervisors  has  previously 
authorized  both  the  Mayor's  Office  and  the  Bureau  of  Energy 
Conservation  to  apply  for,  accept  and  expend  funds  from  the  Urban 
Consortium  for  energy  management  activities   (Board  Resolutions 
#675-81,    #881-82,    #778-84,    #849-85,    #967-86,    #39-88,  #990-88, 
#898-89,    #81-91,   and  #29-92);  and 


WHEREAS,   the  City  has  prepared  and  approved  an  Energy 
Element  to  the  Comprehensive  Plan  of  the  City  and  County  of  San 
Francisco  which,    in  part,   calls  for  the  establishment  of  an 
energy  management  program  for  the  City's  municipal  sectors;  and 


WHEREAS,   the  Bureau  of  Energy  Conservation  is  working 
to  assess  the  economic  and  technical  merits  of  various  programs 
to  reduce  energy  operating  costs  to  end  users;  now,  THEREFORE,  be 
it 


RESOLVED,   that  the  Bureau  of  Energy  Conservation  be 
authorized  to  apply  for,   accept  and  expend  $50,000  in  grant 
funding  from  the  U.S.   Department  of  Energy  and  the  Urban 
Consortium   (through  its  fiscal  agent,   the  City  of  Chicago)  to 
continue  its  energy  management  activities. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  _   AUGUST    25  1992 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CriY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  The  Public  Utilities  Commission  desires  to  continue 
providing  uniformed  security  guard  service  to  protect  Public  Utilities 
Commission  properties;  and 

HHEREAS.  The  Controller  has  determined  that  contracting  for  security 
services  with  an  outside  firm  is  more  economical  than  providing  these  services 
with  City  employees;  and 

HHEREAS.  Section  8.300-1  of  the  San  Francisco  Charter  allows  the 
Commission  to  contract  out  for  services  when  the  Controller  has  determined  it 
to  be  economical  and  the  Board  of  Supervisors  concurs  with  the  Controller's 
findings;  and 

HHEREAS  Funding  is  available  in  Security  and  Protective  Services' 
contractual  services  budget;  now,  THEREFORE  be  it 

RESOLVED,  That  this  Commission  requests  the  Board  of  Supervisors 
approval  to  contract  security  guard  services  for  the  Public  Utilities 
Commission  for  1992-93. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  nf  AUGUST     25  1992 

YA:lms/7534b 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


92-0243 


WHEREAS,  This  Commission  approved  on  August  13,  1991  by 
Resolution  91-0283  an  Agreement  between  the  Department  of  Water 
Resources  of  the  State  of  California  and  the  City  and  County  of  San  Francisco 
for  Construction,  Operation  and  Maintenance  of  the  Temporary  Sunol 
Blowoff  Turnout  Within  South  Bay  Aqueduct  Right  of  Way;  and 

WHEREAS,  The  Temporary  Sunol  Blowoff  Turnout  was  constructed 
and  was  used  through  April  1992  to  transfer  water  purchased  from  the  State 
Water  Bank  and  Placer  County  Water  Agency;  and 

WHEREAS,  The  Agreement  called  for  removal  of  the  facilities  by 
August  1,  1992;  and 

WHEREAS,  With  the  continuing  water  shortage,  there  is  need  for 
continued  use  of  the  facilities  in  1992-93;  and 

WHEREAS,  Amendment  No.l  to  the  Agreement  would  provide  an 
extension  of  time  until  August  1,  1993  for  removal  of  the  facilities;  and 

WHEREAS,  Approval  of  Amendment  No.  1  will  increase  the  allowable 
costs  of  the  State  to  a  maximum  of  $75,000,  an  increase  of  $25,000  over  the 
original  Agreement;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  Amendment  No.  1  to 
Agreement  between  the  Department  of  Water  Resources  and  the  City  and 
County  of  San  Francisco  for  the  Construction,  Operation  and  Maintenance  of 
the  Temporary  Sunol  Blowoff  Turnout  Within  South  Bay  Aqueduct  Right  of 
Way;  and  be  it 

FURTHER  RESOLVED,  That  this  Commission  approves  an  increase 
in  allowable  cost  by  the  State  of  up  to  $25,000,  funds  being  available  in 
Account  No.  741249.  Project  606-01. 


resoluin 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  _     AUGUST    25  1992 


Secretary,  Public  Utilities  Commis 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.   ^ 


WHEREAS,   the  48-QUINTARA/24TH  STREET  currently  operates  from  Third  Street 
to  West  Portal  (and  to  Ocean  Beach  at  certain  hours  on  weekdays);  and 

WHEREAS,  outbound  (westbound)   trips  operate  between  Castro  and  Clipper  via 
24th  Street,  Hoffman  Avenue,   25th  Street,   Fountain  Street,   24th  Street, 
returning  to  Hoffman  Avenue  and  continuing  to  22nd  Street,   then  east  on 
Grandview  to  Clipper;  and 

WHEREAS,   the  route  portion  on  the  block  bounded  by  24th,   Hoffman,   25th  and 
Fountain  is  known  as  the  Fountain  Loop  and  was  established  at  a  time  when 
service  ended  at  24th  and  Douglass  and  comprised  an  extension  of  the  terminal 
loop;  and 

WHEREAS,   service  now  operates  past  this  area  at  all  times;  and 

WHEREAS,  having  a  loop  in  the  middle  of  a  route  is  inefficient  for 
operations  and  discourages  through  ridership;  and 

WHEREAS,  approximately  40  riders  use  the  loop  over  an  18-hour  service  day, 
mostly  for  alighting  rather  than  boarding,  while  1350  passengers  ride  past  the 
loop;  and 

WHEREAS,  operating  via  the  Fountain  Loop  on  request  only  would  reduce 
adverse  impacts  for  residents  but  would  retain  service  to  almost  all  current 
users  of  stops  on  the  Fountain  Loop;  and 

WHEREAS,   the  majority  of  community  responses  to  this  proposal  (including 
statements  at  a  neighborhood  meeting)  have  been  in  favor  of  elimination  of 
service  on  the  Fountain  Loop,   and  the  staff  proposal  appears  to  offer  a 
reasonable  compromise  to  address  all  community  perspectives  on  this  issue;  now 
therefore  be  it 


RESOLVED,  that  this  Commission  hereby  authorizes  the  Municipal  Railway  to 
operate  line  48-0UINTARA/24TH  STREET  in  the  outbound  direction  as  follows: 

Current  route  to  24th  Street  and  Hoffman  Avenue,   then  right  on  Hoffman 
Avenue,  continuing  via  regular  route;  subject  to  service  on  request  only 
via  the  current  route  to  24th  and  Hoffman,   then  left  on  Hoffman,   right  on 
25th  Street,   right  on  Fountain  Street,   and  right  on  24th  Street  to 
Hoffman,   at  which  point  the  regular  route  would  be  resumed;  and,  be  it 
further 


RESOLVED,   that  in  order  to  permit  service  as  described  above,  present 
service  on  line  48-QUINTARA/24TH  STREET  on  Hoffman  between  24th  and  25th 
Streets,   25th  Street,   Fountain  Street  and  24th  Street  between  Fountain  and 
Hoffman  be  discontinued  except  as  described  above;  and  be  it  further 

RESOLVED,   that  if  patronage  on  the  Fountain  Loop  declines  below  20  riders 
per  day,   this  Commission  authorizes  the  complete  abandonment  of  service  on  the 
above  described  streets;  and  be  it  further 

RESOLVED,   that  this  Commission,   in  accordance  with  section  3.595  of  the 
City  Charter,   respectfully  requests  the  Board  of  Supervisors  not  to  disapprove 
this  partial  discontinuance  of  service  on  line  48-QUINTARA/24TH  STREET  on 
Hoffman  Avenue  between  24th  and  25th  Streets,   25th  Street,  Fountain  Street  and 
24th  Street  between  Fountain  and  Hoffman, 


OS^J^/Wfcv  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of         AUGUST     25  1992  


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


WHEREAS,   a  segment  of  Muni   line  48-0UINTARA/24TH  STREET  operates  in  the 
outbound  (westbound)  direction  via    23rd  Street,  Potrero  Avenue,   and  24th 
Streets;  and 

WHEREAS,  Muni  experiences  difficulties  during  peak  periods  due  to  vehicle 
backup  on  the  block  of  23rd  Street  between  Potrero  and  Utah;  and 

WHEREAS,  Muni  also  experiences  difficulties  in  making  the  turns  from  23rd 
Street  onto  Potrero  Avenue  as  well  as  in  making  the  right  turn  from  Potrero 
onto  24th  Street  due  to  frequent  traffic  congestion;  and 

WHEREAS,  Muni  has  been  requested  by  the  Transport  Workers  Local  250-A  to 
consider  rerouting  line  48,   in  the  westbound  direction,   via  23rd,  Utah  and 
24th  Streets;  and 

WHEREAS,   no  passenger  stops  would  be  affected  by  this  proposed  change;  and 

WHEREAS,   the  land  uses  on  the  block  of  Utah  Street  are  predominantly  but 
not  entirely  non-residential;  and 

WHEREAS,  a  meeting  was  held  in  the  affected  neighborhood  and  only  two 
objections  were  raised  to  the  proposal;  and 

WHEREAS,  Muni  has  modified  the  proposal  so  that  the  change  in  service 
would  be  in  effect  only  from  approximately  5:30  AM  to  7:00  PM;  now  therefore 
be  it 


RESOLVED,   that  this  Commission  authorizes  and  directs  the  Municipal 
Railway  to  operate  line  48-0UINTARA/24TH  STREET  in  the  outbound  direction  as 
follows  between  the  hours  of  approximately  5:30  AM  and  7:00  PM  weekdays: 

Current  route  to  23rd  Street  and  Utah  Street,   then  left  on  Utah,   right  on 
24th  Street  and  crossing  Potrero  Avenue  to  resume  the  regular  route  on 
24th  Street;  and  be  it  further 

RESOLVED,   that  this  Commission  directs  the  Municipal  Railway  to 
re-evaluate  this  change  in  service  at  such  time  as  Freeway  280  resumes  full 
operation  within  San  Francisco  and/or  the  proposed  parking  garage  on  the  block 
bounded  by  23rd,  Utah,   24th  and  San  Bruno  has  begun  operations. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of         AUGUST     25  1992 


Secretary,  Public  Utilities  Commission 


0600p 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. . 


WHEREAS,  KPIX  Television  and  KCBS  Radio  "Beat  the  Backup"  campaign  will 
be  promoting  the  use  of  public  transit  in  the  San  Francisco  Bay  Area  to 
reduce  traffic  congestion  and  its  related  problems;  and, 

WHEREAS,   In  conjunction  with  this  promotion,  the  media  has  requested 
that  the  member  agencies  of  the  Regional  Transit  Association  (RTA) 
participate  in  a  regional  effort  to  promote  the  use  of  transit  by 
offering   (55)    fifty-five  free  regional  transit  passes  good  from 
November  1,    1992  through  October  31,    1993  on  any  RTA  system;  and, 

WHEREAS,   The  RTA ' a  Board  of  Control  has  endorsed  The  1992  "Beat  the 
Backup"  campaign,    including  a  promotional  contest  that  will  give  away 
(55)    fifty-five  regional  transit  passes;  and, 

WHEREAS,   The  Commission  endeavors  to  promote  the  use  of  public  transit 
in  co-operation  with  other  Bay  Area  regional  transit  agencies;  now, 
therefore,   be  it 

RESOLVED,   That  this  Commission  authorizes  the  Municipal  Railway  to  join 
with  other  Regional  Transit  Association  operators  in  providing  (55) 
fifty-five  free  regional  transit  passes  for  unlimited  rides  on  Bay  Area 
transit  systems,    including  the  Municipal  Railway,  from 
November  1,    1992  through  October  31,  1993. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

n.it.n...Hn.nf  AUGUST      25  1992 

at  its  meeting  of  


Secretary.  Public  Utilities  Comrmssio 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Water  and  Power  Contract  No.  HH-815R.  Hetch  Hetchy 
Security  Lock  System,  as  satisfactorily  completed;  approves  Credit 
Contract  Modification  No.  1  in  the  amount  of  $7,810.23;  authorizes  an 
extension  of  time  for  unavoidable  delays  of  two  hundred  and  ninety-nine 
(299)  calendar  days;  and  authorizes  final  payment  in  the  amount  of 
$29,606.02  to  the  Contractor,  Advanced  Design. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  nf         AUGUST     25  1992 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNPT  OF  SAN  FRANOSCO 


RESOLUTION  No.  ^ 


WHEREAS,  Under  Hetch  Hetchy  and  Power  Contract  No.  HH-801,  Hetch 
Hetchy  Road  Rebuilding  is  to  be  performed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on  July  14, 
1992,  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Water  and 
Power  Contract  No.  HH-801,  in  the  amount  of  $474,758.00  to  George  Reed,  Inc., 
P.  0  Box  548,  Sonora,  CA  95370,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  r.f       AUGUST     25  1992 


Secretary,  Public  Utilities  CSnmission 


MINUTES 

PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
Mayor 

REGULAR  MEETING 
Room  282,  City  Hall 
2:00  P.M. 
Septembers.  1992 

COMMISSIONERS 
Gordon  Chin,  President 
Victor  G.  Makras,  Vice  President 
James  D.  Jefferson 
Patricia  A.  Carson 
Michael  E.  Hardeman 

BUREAUS 

Energy  Conservation 

Engineering  and  Construction 
Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 

Thomas  J.  Elzey 
GENERAL  MANAGER 

Romaine  A.  Boldridge 

SECRETARY 


DEPARTMENTS 
Hetch  Hetchy  Projects 
Municipal  Railway 
Water  Department 


92-156 


Call  to  Order:  2:10  p.m. 


Present:         President  Gordon  Chin.  Commissioner  James  D.  Jefferson,  Conunissioner 
Patricia  A.  Carson,  Commissioner  Michael  E.  Hardeman 

Excused:        Vice  President  Victor  G.  Makras 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner  Hardeman,  the 
Minutes  of  the  Regular  Meeting  of  August  25,  1992  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utihties 
Commission. 


RESOLUTION 

NO. 


On  motion  of  Jefferson,  seconded  by  Carson,  the  following 
resolution  was  adopted: 

92-0249         FM     Requesting  the  Controller's  concurrence  in  amendment  of  Rule  6, 
Section  E.  and  Rule  7,  Section  A  through  D,  Rules  and  Regulations, 
PubUc  Utilities  Commission  Revolving  Funds. 

VOTE;         AYES  -  Chin,  Jefferson,  Carson,  Hardeman 

On  motion  of  Hardeman,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0250         MR     Requesting  the  Controller  to  allot  funds  and  to  draw  warrants 

against  such  funds  as  are  available  in  payment  of  claims  against  the 
San  Francisco  Municipal  Railway  totaling  $329,000. 

VOTE:         AYES  -  Chin,  Jefferson,  Carson,  Hardeman 

On  motion  of  Hardeman,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0251  WD    Requesting  the  Controller  to  allot  funds  and  to  draw  warrants 

against  such  funds  as  are  available  in  payment  of  claims  against  the 
San  Francisco  Water  Department  totaling  $90,000. 

VOTE:         AYES  -  Chin,  Jefferson,  Carson,  Hardeman 

On  motion  of  Hardeman,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0252         MR     Authorizing  Bid  Call  for  Municipal  Railway  Contract  No. 

MR- 1029,  H.  Welton  Fiynn  Motor  Coach  Facility  Furnish  and 
Install  Automatic  Transmission  Fluid  Tank. 

VOTE:         AYES  -  Chin,  Jefferson,  Carson,  Hardeman 


92-157 


On  motion  of  Hardeman,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0253         WD    Authorizing  bid  call  for  Water  Department  Contract  No.  WD-2 131. 
Install  Permanent  Work  Platforms/Supply  Division. 

VOTE:         AYES  -  Chin,  Jefferson.  Carson,  Hardeman 


On  motion  of  Hardeman,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0254         MR    Awarding  San  Francisco  Municipal  Railway  Contract  No.  MR-897, 
Special  Trackwork  for  San  Francisco  Municipal  Railway 
Modifications  to  Geneva  Yard  and  Shop  in  the  amount  of 
$1,167,000  to  Stacy  and  Witbeck,  Inc. 

VOTE:         AYES  -  Chin,  Jefferson,  Carson,  Hardeman 


On  motion  of  Hardeman,  seconded  by  Jefferson,  the  following 
resolution  was  adopted; 

92-0255         PT      Ratifying  and  approving  the  Non  Civil  Service  and  Temporary 

appointments  and  removals  made  by  the  General  Manager  for  the 
month  of  July,  1992. 

VOTE:         AYES  -  Chin,  Jefferson,  Carson,  Hardeman 


On  the  motion  of  Hardeman,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0256         GM    Establishing  a  poUcy  of  charging  fees  for  duplication  of  records;  and 
adopting  a  Fee  Schedule. 

VOTE:         AYES  -  Chin,  Jefferson,  Carson,  Hardeman 


On  the  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

92-0257         UEB   Awarding  San  Francisco  Water  Department  Contract  No.  WD-2136, 
Repaying  of  Street  and  Sidewalk  Openings  for  the  San  Francisco 
Water  Department  for  the  Fiscal  Year  Ending  June  30,  1993,  in  the 
amount  of  $1,371,819  to  the  low  bidder,  A  Ruiz  Construction 
Company  and  Associates,  Inc.;  and  waiving  the  minor  defects  in  the 
bid  submitted  by  A.  Ruiz  Construction  Company  and  Associates, 
Inc. 

VOTE:         AYES  -  Chin,  Jefferson,  Carson,  Hardeman 


On  the  motion  of  Hardeman,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0258         UEB  Authorizing  the  Utilities  Engineering  Bureau  Manager  to  negotiate  a 
professional  services  agreement  for  preliminary  engineering 
services  for  the  Helch  Hetchy  Water  Treatment  Project  with  the 
Camp  Dresser  &  McKee  Team,  for  an  amount  not  to  exceed 
$1,000,000. 

VOTE:         AYES  -  Chin,  Jefferson,  Carson,  Hardeman 


92-158 


On  the  motion  of  Jefferson,  seconded  by  Carson,  the  following 
resolution  was  adopted: 


92-0259         UEB   Authorizing  the  Manager,  Utilities  Engineering  Bureau,  to  execute 
Amendment  No.  7  to  Agreement  CS-361  with  Bechtel  Corporation 
through  December  31,  1992  in  an  amount  not  to  exceed  $649,837 
for  professional  services  during  the  bid  and  award  and  preliminary 
advance  construction  phases  of  the  MUNI  Metro  Turnaround 
project. 

VOTE:         AYES  -  Chin,  Jefferson,  Carson,  Hardeman 

On  the  motion  of  Hardeman,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0260         UEB  Authorizing  the  Manager,  Utilities  Engineering  Bureau,  to  execute 
Amendment  No.  2  to  the  Agreement  with  James  W.  Montgomery 
Consulting  Engineering,  Inc.  for  engineering  services  for  the  Sunol 
Valley  Water  Treatment  Plant  Improvements  in  an  amount  not  to 
exceed  $645,874. 

VOTE:         AYES  -  Chin,  Jefferson,  Carson,  Hardeman 

On  the  motion  of  Hardeman,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0261  UEB   Requesting  the  Controller  to  transfer  $244,545  from  the  San 

Andreas  Water  Treatment  Plant  Expansion  No.  2  project  to  the 
Sunol  Valley  WTP  Improvement  project;  and  authorizing  the 
Manager,  Utilities  Engineering  Bureau,  to  execute  Amendment  No. 
3  to  the  Agreement  with  James  M.  Montgomery  Consulting 
Engineering,  Inc.  for  engineering  services  for  the  Sunol  Valley 
Water  Treatment  Plant  Improvements  in  an  amoimt  not  to  exceed 
$244,545. 

VOTE:         AYES  -  Chin,  Jefferson,  Carson,  Hardeman 

On  the  motion  of  Hardeman,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0262         UEB  Authorizing  the  Manager,  Utilities  Engineering  Bureau,  to  execute 
Amendment  No.  1  to  the  Agreement  with  Gannett  Fleming 
Engineers  and  Planners  for  engineering  services  for  Islais  Creek 
Fleet  Maintenance  Facility  and  Rehabilitation  of  the  Existing  Woods 
Fleet  Maintenance  Facility  to  extend  the  term  of  the  contract  to 
December  31,  1993. 

VOTE:         AYES  -  Chin,  Jefferson,  Carson,  Hardeman 

On  the  motion  of  Hardeman,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0263         FM     Authorizing  the  Director  of  Finance  to  request  proposals  for 

Placement  Agent  services  in  connection  with  the  placement  of  a 
cross-border  sale  and  leaseback  transaction  for  the  sixty  articulated 
electric  trolley  buses. 

VOTE:         AYES  -  Chin,  Jefferson,  Carson,  Hardeman 


92-159 


On  the  motion  of  Carson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

92-0264         EC     Authorizing  the  Bureau  of  Energy  Conservation  to  circulate  a 

Request  for  Proposal  for  a  consultant  to  perfonm  energy  efficiency 
design  review  of  municipal  Capital  Improvement  Projects. 

VOTE:         AYES  -  Chin,  Jefferson,  Carson,  Hardeman 


REPORT  OF  THE  GENERAL  MANAGER 
Impact  of  State  budget  on  the  1992-91  PUC  Budget 

Thomas  J.  Elzey,  General  Manager  of  PubUc  Utihties,  outhned  the  issues  contained  in  the 
Mayor's  Office  memorandum  regarding  the  PUC  budget.  The  Mayor's  Office  requested 
PUC  to  reduce  its  budget  by  $15  million.  They  asked  that  the  three  departments, 
Municipal  Railway,  Water,  and  Hetch-Hetchy,  prepare  an  organizational  chart  detailing 
the  positions  needed  to  assume  the  functions  now  performed  by  the  PUC  bureaus.  The 
Mayor's  Office  believes  that  there  is  redundancy  of  functions  in  the  structure  of  the 
Pubhc  Utilities  Commission.  They  believe  that  18  to  20  positions  can  be  eliminated.  The 
Mayor's  Office  is  also  asking  that  PUC  reduce  the  number  of  positions  earning  $85,000, 
expand  the  span  of  control  in  the  departments,  look  over  work  rules  for  possible  savings 
and  direct  staff  to  review  the  Muni  fare  policy  and  to  reduce  Muni  bus  services  to  make 
up  the  deficit. 

Michelle  Witt,  Director,  Bureau  of  Finance,  also  summarized  the  issues  raised  in  the 
memo  from  the  Mayor's  budget  staff. 

Mr.  Elzey  asked  for  guidance  from  the  Commission  on  how  to  proceed  to  address  the 
issue.  Commissioner  Jefferson  directed  staff  to  review  the  operational  imphcations  of 
implementing  this  proposal,  to  look  at  other  possible  altemalives  to  this  scenario  and  to 
look  at  the  imphcations  of  this  proposal  to  the  bureaus'  abihty  to  function. 

David  Pilpel  spoke  and  expressed  his  opinions  about  the  proposed  decentralization  of  the 
bureaus  functions.  He  indicated  that  service  cuts  beyond  $4-$6  million  annualized  is 
intolerable. 

Discussion  of  this  item  was  continued  to  Friday,  September  11,  1992  at  9:00  a.m.  at  a 
place  to  be  determined. 


Courtesy  Passes  and  Vehicle  Use 

Discussion  of  this  item  is  continued  to  the  next  Commission  meeting  to  allow  time  for  the 
Commission  to  review  the  City  Attorney's  opmion  and  the  latest  information  provided  by 
staff.  Commissioner  Jefferson  requested  an  inventory  of  all  vehicles  for  the  next  meeting. 

Resolution  No.  92-0256  -  Establishing  a  poUcy  of  charging  fees  for  duplication  of 
records;  and  adopting  a  Fee  Schedule. 

David  Pilpel  requested  that  a  separate  copy  of  all  materials  presented  to  the  Commission 
be  available  for  public  review  on  the  Friday  before  Tuesday's  meeting.  He  also  requested 
that  all  correspondence  Usted  in  the  summary  sheets  also  be  available. 

Commissioner  Chin  directed  staff  to  make  a  copy  of  the  meeting  package  available  for 
members  of  the  pubhc  to  look  at  Monday  before  the  Commission  meeting.  This  copy  will 
be  a  public  review  file  and  cannot  be  removed  from  the  Commission  office. 


***>(cj(c:(c*3|c:|c  4c  3(:**3k*****9|c  ******* 


92-160 


Resolution  No,  92-02.'i7  -  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2136,  Repaying  of  Street  and  Sidewalk  Openings  for  the  San  Francisco  Water 
Department  for  the  Fiscal  Year  Ending  June  30,  1993  to  A.  Ruiz  Construction  Company 
&  Associates 

Lisa  Brown  of  the  City  Attorney's  Office  advised  that  litigation  was  filed  by  Stacy  & 
Wiibeck  as  a  result  of  their  bid  protest.  Randall  B.  Smith,  Counsel  for  Stacy  &  Witbeck, 
was  present  and  he  discussed  the  reasons  why  the  contract  should  be  awarded  to  Stacy  & 
Witbeck  and  not  A.  Ruiz  Construction,  which  focused  on  the  procedures  for 
implementing  bid  preferences. 


************ 


Resolution  No.  92-02^8  -  Authorizing  the  Utilities  Engineering  Bureau  Manager  to 
negotiate  a  professioncil  services  agreement  for  preliminary  engineering  services  for  the 
Hetch  Hetchy  Water  Treatment  Project  with  the  Camp  Dresser  &  McKee  Team. 

Resolution  No.  92-0259  -  Authorizing  the  Manager,  Utilities  Engineering  Bureau,  to 
execute  Amendment  No.  7  to  Agreement  CS-361  with  Bechtel  Corporation  for  the  MUNI 
Metro  Turnaround  project. 

Resolution  No.  92-0260  -  Authorizing  the  Manager,  Utilities  Engineering  Bureau,  to 
execute  Amendment  No.  2  to  the  Agreement  with  James  W.  Montgomery  Consulting 
Engineering,  Inc.  for  the  Sunol  Valley  Water  Treatment  Plant  Improvements. 

Resolution  No.  92-0261  -  Requesting  the  Controller  to  transfer  $244,545  from  the  San 
Andreas  Water  Treatment  Plant  Expansion  No.  2  project  to  the  Sunol  Valley  WTP 
Improvement  project;  and  authorizing  the  Manager,  Utilities  Engineering  Bureau,  to 
execute  Amendment  No.  3  to  the  Agreement  with  James  M.  Montgomery  Consulting 
Engineering,  Inc.  for  the  Sunol  Valley  Water  Treatment  Plant  Improvements. 

Resolution  No.  92-0262  -  Authorizing  the  Manager,  Utilities  Engineering  Bureau,  to 
execute  Amendment  No.  1  to  the  Agreement  with  Gannett  Fleming  Engineers  and 
Planners  for  engineering  services  for  Islais  Creek  Fleet  Maintenance  Facility  and 
Rehabilitation  of  the  Existing  Woods  Fleet  Maintenance  Facility. 

Commissioner  Jefferson  asked  staff  to  provide  an  update  on  actual  MBE  participation  to 
date  and  the  participation  anticipated  in  the  future  on  the  following  contracts: 

1.  Camp  Dresser  &  McKee 

2.  Bechtel  Corporation 

3.  James  W.  Montgomery  Consulting  Engineering,  Inc. 

4.  Gannett  Fleming  Engineers  and  Planners 


*************************** 


Resolution  No.  92-0263  -  Authorizing  the  Director  of  Finance  to  request  proposals  for 
Placement  Agent  services  in  connection  with  the  placement  of  a  cross-border  sale  and 
leaseback  transaction  for  the  sixty  articulated  electric  trolley  buses. 

Michelle  Witt,  Bureau  of  Finance  Director  discussed  how  the  cross-border  lease  works. 
Under  the  cross-border  lease,  the  PUC  would  sell  the  trolley  coaches  it  is  procuring  from 
Canada  to  a  foreign  company  and  then  lease  them  from  that  company.  Staff  hopes  to 
raise  $2  miUion  from  the  arrangement.  Staff  is  working  with  financial  advisers  to  issue  a 
Request  for  Proposals  to  determine  if  there  is  enough  interest  in  the  fmancial  community. 
Ms.  Witt  said  that  they  are  looking  for  alternative  funding  sources  if  the  cross-border 
lease  idea  does  not  work. 

David  Pilpel  asked  further  questions  regarding  the  cross-border  lease. 


*************************** 


92-161 


PUBLIC  COMMENTS: 

David  Pilpel  talked  about  staffing  levels  in  Central  Control.  Mr.  Elzey  indicated  he  wiU 
discuss  this  issue  with  the  unions  in  due  time. 

Patricia  Hester  requested  removal  of  the  bus  stop  in  front  of  her  house.  Johnny  Stein 
General  Manager,  Municipal  Railway,  stated  that  he  would  bring  this  up  with  the 
interdepartmental  committee  that  handles  such  matters. 


*********  ***5|t******5((*4:;^:J,:j5;^;(t 


THEREUPON  THE  MEETING  WAS  RECESSED  TO  FRIDAY,  SEPTEMBER  1 1  1992 
AT  A  PLACE  TO  BE  DETERMINED:  4:46  P.M. 


Romaine  A.  Boldridge 
Secretary 


92-162 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,    The  Public  Utilities  Commission  Revolving  Fund 
authority  supports  the  PUC  departments  checking  accounts,  petty 
cash  and  change  funds;  and 

WHEREAS,   The  PUC  Commission  through  resolution  91-0213 
requested  the  Board  of  Supervisors  to  amend  the  Francisco 
Administrative  Code  Section  10.150  to  increase  the  Municipal 
Railway  Cash  Revolving  Fund  by  $11,500  from  #368,516  to  $380,016 
to  add  more  money  to  the  Cable  Car  Machine  Fund  to  fully  stock 
the  self-service  ticket  machines;  and 

WHEREAS,    Staff  determined  that   there  is  some  excess 
authority  in  Muni  Judgements  and  Claims  which  can  be  allocated  to 
the  Municipal  Railway  Cash  Revolving  Fund;  and 

WHEREAS,    Some  changes   in  individual   funds  have  been 
requested  by  Muni,   the  Water  Department,   and  the  PUC  Bureaus  to 
make  more  efficient  use  of  available  resources;  and 

WHEREAS,   Changes  in  PUC  staff  require  the  update  of 
authorized  signatures  for  the  various  Revolving  Fund  bank 
accounts,    now  THEREFORE  be  it 

RESOLVED,   That  this  Commission  approves  and  hereby  requests 
the  Controller's  concurrence  in  amendment  of  Rule  6,   Section  E, 
and  Rule  7,   Section  A  through  D,   Rules  and  Regulations,  Public 
Utilities  Commission  Revolving  Funds  as  identified  in  Attachment 
A  through  B. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  '     .r^^'P     .'{  IQQ?    


TfA;liM/f  :\f  Incal 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.      "  ^ 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.    &  ACCIDENT 

SPECIFIED  SPECIALS     TYPE         DATE  PI/PD  SETTLEMENT 

PRAYER 


Non-Litigated: 
None 

Litigated: 

Gary  Cummings 
S921-356 

Nelson  Perry 
S929-275 

Carlos  Reyes 
S927-589 

Judgment: 

Janice  Porter 
S914-661 

Jed  Porter 
S914-661 

Carson  Davis 
S923-115 


89-T-0710-1 
$250,000.00 

89-C-0137-1 
*ACD 

89-B-6059-1 
*ACD 


87-C-0149-10 
*ACD 

87-C-0149-9 
*ACD 

89-S-8003-1 
$192 , 000. 00 


$9,919.90  1-4 
$42,799.00  1-7 
$8 , 078 . 58  8-3 


N/A 
N/A 

N/A 


TOTAL  SETTLEMENT  (5) 


*ACD=  As  Court  Determine 

**$85,000  principal  plus  $538.70  costs 

***$71,000  principal  plus  $2,356.00  costs 


12-24-89        PI  $33,000.00 


02-27-9  0        PI        $35, 000. 00 


02-06-91        PI        $70, 000. 00 


5-3        05-16-88        PI  $85,000.00** 


5-3        05-16-88        PI  $35,000.00 


7-6        08-11-92        PI  $71,000.00*** 


$329,000.00 


INDEX 


632091 


SUB  OBJECT 


1450 


7  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of       SF     i  ^  '  '^FR     3  I'j'Ju^ 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Nail 


■0251 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Water 
Department  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 

SPECIFIED  SPECIALS  TYPE 

PRAYER 


ACCIDENT 

DATE  PI/PD  SETTLEMENT 


Non-Litigated: 
None 

Litigated : 

Elizabeth  Greene  16667-1 
S941-315  *NS 

Christopher  Row  16776-1 
Alameda  S659365-0  $4,000,000 

Judgment: 

None 


$29, 155. 10  N/A 
$296,590.52  N/A 


12-31-88     PI        $30, 000. 00 


09-09-89      PI  $60,000.00 


TOTAL  SETTLEMENT  (2) 


$90, 000. 00 


INDEX 


410050 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  ^ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.^^  0252 


WHEREAS,  Under  Municipal  Railway  Contract  No.  MR-1029  the 
installation  of  a  new  automatic  transmission  fluid  tank  at  the 
H.  Welton  Flynn  Motor  Coach  Facility  is  to  be  performed;  and 

WHEREAS,   Funds  are  available  for  this  work  in  Fund  Group  31-002, 
Index  Code  718551,   Project-Work  Phase  025-01;  now,   therefore  be  it 

RESOLVED,   That  this  Commission  approves  the  plans  and 
specification  as  prepared  and  recommended  by  staff,   and  hereby 
authorizes  "Bid  Call"  as  follows: 

Municipal  Railway  Contract  No.  MR-1029 

H.  Welton  Flynn  Motor  Coach  Facility 

Furnish  and  Install  Automatic  Transmission  Fluid  Tank 
and  be  it  further 

RESOLVED,   That  in  accordance  with  the  provisions  of  Class  II  of 
the  Guidelines  for  Categorical  Exemptions  of  the  City  and  County  of 
San  Francisco's  Department  of  City  Planning,   this  Project  qualifies 
for  categorical  exemption. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^    SEPTEMBER    8  1992 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  0253 


WHEREAS,  Under  Water  Department  Contract  No.  WD-2131,  twenty- 
seven  (27)  permanent  work  platforms  are  to  be  installed  at  the 
City*s  valve  boxes  in  the  Bay  Area;  and 

WHEREAS,  The  current  appropriation  is  insufficient  to  cover 
the  total  project  cost;  and 

WHEREAS,  The  Water  Department  recommends  the  transfer  of 
$150,000  from  San  Francisco  Water  Department  Project  No.  609-01 
(Construct  and  Restore  Fences)  to  No.  Project  791-01  (Install 
Permanent  Work  Platform/Supply  Division);  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exempt  from  the  Cal ifornia 
Environmental  Quality  Act  (CEQA)  under  Class  1(f);  now.  therefore 
be  it 

RESOLVED,  That  this  Commission  approves  the  transfer  of 
$150,000  from  San  Francisco  Water  Department  Project  No.  609-01 
(Construct  and  Restore  Fences)  to  Project  No.  791-01  (Install 
Permanent  Work  Platforms/Supply  Division);  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  bid  call  for 
Water  Department  Contract  No.  WO-2131,  Install  Permanent  Work 
Platforms/Supply  Division. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of ,  t;FPTFMRFR  81992 


Secretary,  Public  Utilities  Commissi< 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUr*TY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission,  recognizing  that  contract  certification  cannot 
be  made  until  the  total  funding  is  in  place,  awards  San  Francisco  Municipal  Railway 
Contract  No.  MR-897,  Special  Trackwork  for  San  Francisco  Municipal  Railway  Modifications 
to  Geneva  Yard  and  Shop  in  the  amount  of  $1,167,000.00  to  Stacy  and  Witbeck.  Inc.,  290 
Toland  Street,  San  Francisco,  CA  94124. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  -'^  '•■^^^ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUMTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  0255 


WHEREAS,  under  the  authority  of  Charter  Section  3.501, 
the  General  IVfenager,  PUC  is  authorized  to  rvake  Non  Civil  Service 
and  Tenporary  appointrt^ts  and  rsnovals  therefrom;  and 


WHEREAS,  such  appointments  and  rerrovals  have  been 
orders  by  the  General  lyfenager,  PUC;  and 


WHEREAS,  the  General  IVbnager,  PUC,  has  requested 
conrnission,  ratification  and  approval  of  such  appointnents  and 
rCTiovals;  now  therefore  be  it 


RESOLVED,  the  Public  Utilities  Conrnission  does  herBby 
ratify  and  approve  the  Non  Civil  Service  aixi  Tfenporary 
appointments  and  removals  for  the  ironth  of  July,  1992. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  nf    SEPTEMBER  81992 


A 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FBANCISCO 
RESOLUTION  NaM'.  02f>ffc 


WHEREAS,  There  is  a  public  demand  for  photocopies  and  other  reproductions 
of  documents  or  records  of  the  Public  Utilities  Commission  and  its  departments  and 
bureaus;  and 

WHEREAS,  Some  PUC  units  have  been  charging  a  fee  to  recover  the  cost  of 
making  copies  while  other  units  provide  records  without  charge;  and 

WHEREAS,  Requests  for  copies  have  been  increasing  and  budget  and 
personnel  resources  have  been  decreasing;  and 

WHEREAS,  Government  Code  Section  6257  of  the  Pubhc  Records  Act 
provides  for  payment  of  dupUcation  fees;  now.  therefore,  be  it 

RESOLVED.  That  the  Pubhc  Utihties  Commission  hereby  estabhshes  a  pohcy 
of  charging  fees  for  duphcation  of  records;  fees  charged  shall  cover  the  cost  of 
duphcation,  or  shall  be  a  statutory  fee,  if  apphcable;  mailing  costs  shall  be  in  addition  to 
said  fees;  and  fees  shall  be  prepaid;  and  be  it 

FURTHER  RESOLVED,  That  the  following  Fee  Schedule  is  hereby  adopted: 

Fee  Schedule 


Per  page  up  to  8  1/2  x  14  inches  $0.15 

Documents  large  than  8  1/2  x  14  Actual  costs 

Audio  Tapes  each  $7.50 

Photocopy  from  Microfilm/fiche  per  page  $0.50 
Facsimile  transmissions  per  page 

within  415  Area  Code  $0.25 

outside  4 1 5  Area  Code  $0. 50 

Bulk  produced  documents  Actual  costs; 
and  be  it 


FURTHER  RESOLVED,  That  there  shall  be  no  charge  to  other  City 
departments. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  _     SFPTFr.lRFP  1992 


Secretary,  Public  Utilities  Comnflssion 


PUBLIC  UTILITIES  COMMISSION 

CTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS.  The  San  Francisco  Water  Department  needs  a  new  annual  contract, 
for  the  repaving  of  street  and  sidewalk  openings,  and 

WHEREAS.  By  Resolution  No.  92-0132  on  April  28.  1992,  this  Commission 
approved  the  plans  and  specifications  and  authorized  bid  call  for  San  Francisco  Water 
Department  Contract  WD-21 36,  Repaving  of  Street  and  Sidewalk  Openings  for  the  Fiscal 
Year  Ending  June  30,  1993,  and 

WHEREAS,  Two  bids  for  this  work  were  received  and  opened  publicly  on  July  21 
1992; and  ' 

WHEREAS.  The  second  low  bidder,  Stacy  and  Witbeck,  Inc.  and  Esquivel  Grading 
and  paving,  AJV.  protested  the  low  bid  submitted  by  A.  Ruiz  Construction  Company  and 
Associates,  Inc.;  and 

WHEREAS,  The  PUC  General  Counsel  determined  that  the  protest  submitted  by 
Stacy  &  Witbeck,  Inc.  and  Esquivel  Grading  and  Paving,  AJV  to  be  without  merit;  and 

WHEREAS,  The  PUC  General  Counsel  further  determined  that  the  low  bid. 
submitted  by  A.  Ruiz  Construction  Company  and  Associates,  does  not  contain  significant 
errors  and  is  responsive;  and 

WHEREAS,  This  Commission's  Director  of  Contract  Compliance  determined  that 
the  low  bid  submitted  by  A.  Ruiz  Construction  Company  and  Associates.  Inc.  meets  the 
requirements  of  Chapter  12D  of  the  San  Francisco  Administration  Code  now  therefore 
be  it 

RESOLVED,  That  this  Commission  hereby  waives  the  minor  defects  in  the  bid 
submitted  by  A.  Ruiz  Construction  Company  and  Associates.  Inc..  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-21 36.  Repaving  of  Street  and  Sidewalk  Openings  for  the 
San  Francisco  Water  Department  for  the  Fiscal  Year  Ending  June  30.  1993,  in  the 
amount  of  $1,371,819.00  to  the  low  bidder,  A.  Ruiz  Construction  Company  and 
Associates.  Inc.,  1615  Cortland  Avenue,  San  Francisco.  California  94110. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  _   SEP]        :R    8  1992 


Secretary.  Public  Utilities  Commissi 


PUBLIC  UTILITIES  COMMISSION 

art  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na . 


WHEREAS,  This  Commission,  by  its  Resolution  No.  92-0118, 
adopted  on  April  14.  1992,  authorized  the  Utilities  Engineering  Bureau 
Manager  to  request  proposals,  select  and  recommend  to  this  Commission 
a  suitable  consulting  firm  to  provide  services  required  for  the  conceptual 
engineering  phase  of  the  Hetch  Hetchy  Water  Treatment  Plant  project; 
and 

WHEREAS,  In  response  to  a  Request  of  Proposals  issued  on  April 
21,  1992,  two  (2)  proposal  were  received  on  May  21,  1992  as  follows: 

A.  San  Francisco  Water  Group  of  San  Francisco;  a  Joint 
Venture  of  James  M.  Montgomery,  Stevens  &  Associates, 
Structus,  Integrated  Business  Solutions,  The  Zahn  Group 
and  Geotechnical  Consultants. 

B.  The  Camp  Dresser  &  McKee  Team  of  San  Francisco;  a 
Joint  Venture  of  Camp  Dresser  &  McKee,  AGS  and  F.E. 
Jordan  Associates;  and 

WHEREAS,  A  Selection  Committee  was  appointed  to  conduct  the 
consultant  selection;  and 

WHEREAS,  After  thorough  evaluation  of  the  two  proposals  received, 
and  interviews  with  the  corresponding  firms,  the  Selection  Committee 
recommends  the  Camp  Dresser  &  McKee  Team  to  provide  the  required 
professional  services;  and 

WHEREAS,  It  has  been  determined  that  it  is  in  the  City's  best  interest 
to  utilize  the  selected  consultant's  services  to  perform  preliminary 
engineering  studies  required  in  order  to  decide  the  most  suitable  means 
of  treating  the  City's  Hetch  Hetchy  water  source;  now.  therefore,  be  it 

RESOLVED.  That  this  Commission  hereby  authorizes  the  Utilities 
Engineering  Bureau  Manager  to  negotiate  a  professional  services 
agreement  for  the  required  preliminary  engineering  services  with  the 
Camp  Dresser  &  McKee  Team,  for  an  amount  not  to  exceed  $1 ,000,000; 
and  be  it  further 

RESOLVED.  That  upon  completing  negotiations,  the  Utilities 
Engineering  Bureau  Manager  is  hereby  directed  to  return  to  this 
Commission  and  request  authority  to  execute  said  agreement. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^   SEPTEMBER  81992 


Secretary,  Public  Utilities  Comrmssio 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


9  *-C259 


WHEREAS,  The  Public  Utilities  Commission  on  August  21,  1985 
authorized  the  Manager,  Utilities  Engineering  Bureau,  to  enter  into  an 
agreement  with  Bechtel  National,  Inc.  for  professional  services  to 
support  the  MUNI  Metro  Turnaround  environmental  approval,  and  to 
provide  preliminary  engineering  and  detailed  design  for  the  facility;  and 

WHEREAS,  Said  agreement  was  subsequentlyamended  by  Amendments 
No.  1  through  6  to  provide  detailed  operations  analysis,  ridership 
projections,  construction  feasibility  studies,  additional  environmental 
work,  and  additional  preliminary  and  final,  detailed  engineering  to 
complete  the  contract  documents;  and 

WHEREAS,  Amendment  No.  7  provides  for  project  management  and 
engineering  support  services  during  the  bid  and  award  phase  of  the 
MUNI  Metro  Turnaround,  and  for  preliminary  advance  construction  phase 
services;  and 

WHEREAS,  Bechtel  Corporation  has  subitted  a  proposal  for  Amendment 
No.  7  which  sets  forth  the  scope  of  work  and  extends  the  agreement 
from  September  11,  1992  through  December  31,  1992  at  a  cost  not  to 
exceed  $649,837.00;  and 

WHEREAS,  Bechtel  Corporation  will  achieve  an  overall  disadvantaged- 
and  women-  owned  business  enterprise  (DBE/WBE)  participation  of  40% 
with  this  amendment  combined  with  the  much  larger  Amendment  No.  8 
to  follow;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes  the  Manager, 
Utilities  Engineering  Bureau,  to  execute  Amendment  No.  7  to  Agreement 
CS-361  with  Bechtel  Corporation  through  December  31,  1992  in  an 
amount  not  to  exceed  $649,837.00  for  professional  services  during  the 
bid  and  award  and  preliminary  advance  construction  phases  of  the  MUNI 
Metro  Turnaround  project. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMRER    8  1992 


at  its  meeting  of. 


Secretary,  Public  Utilities  Comrmssion 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  


WHEREAS.  An  Agreement  between  the  City  and  James  M. 
Montgomery  Consulting  Engineering,  Inc.  (Consultant)  was  entered  into 
in  August,  1989  to  perform  conceptual  engineering  for  the  Sunol  Valley 
Water  Treatment  Plant  Improvements  and  Amendment  No.  1  to  said 
Agreement  was  approved  by  the  Public  Utilities  Commission  in  June,  1 991 
to  perform  detailed  design  engineering  and  a  limited  amount  of 
construction  support  services;  and 

WHEREAS,  It  has  become  necessary  to  increase  Consultant  scope 
of  work  for  the  performance  of  additional  detail  design  services  and 
construction  support  services  not  to  exceed  $645,874;  and 

WHEREAS,  James  M.  Montgomery  Consulting  Engineering,  Inc.  has 
demonstrated  its  capability  to  perform  this  work  within  the  limited  time 
from  available;  now,  therefore,  be  it 

RESOLVED,  This  Commission  requests  the  Controller  to  transfer 
$645,874  from  the  San  Andreas  Water  Treatment  Plant  Expansion  No.  2 
project  {FAMIS  No.  740324)  to  the  Sunol  Valley  WTP  Improvement  project 
(FAMIS  No.  693135);  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager, 
Utilities  Engineering  Bureau  to  execute  Amendment  No.  2  to  said 
Agreement  in  an  amount  not  to  exceed  $645,874. 


/  hereby  certify  that  the  foregoing  resolution  wets  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  .SFPTRMBER     S  1992 


Secretary,  Public  Utilities  Commissi 


PUBLIC  UTILITIES  COMMISSION 


CfTY  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  '^f:2.f>X 


WHEREAS,  An  Agreement  between  the  City  and  James  M. 
Montgomery  Consulting  Engineering,  Inc.  (consultant)  was  entered 
into  in  August,  1989  to  perform  conceptual  engineering  for  the 
Sunol  Valley  Water  Treatment  Plant  Improvements  and  Amendment  No. 

1  to  said  Agreement  was  approved  by  the  Public  Utilities  Commission 
in  June,  1991  to  perform  detailed  design  engineering  and  a  limited 
amount  of  construction  support  services;  and 

WHEREAS,  It  has  become  necessary  to  increase  Consultant  scope 
of  work  for  the  performance  of  additional  scope  and  engineering 
work  resulting  from  changes  in  project  requirements  due  to  City 
concerns  about  the  potential  release  of  environmental  contaminants 
from  the  Sunol  Valley  Water  Treatment  Plant  and  the  surrounding 
facilities  for  an  amount  not  to  exceed  $244,545;  and 

WHEREAS,  James  M.  Montgomery  Consulting  Engineering,  Inc.  has 
demonstrated  its  capabil  ity  to  perform  this  work  in  the  most 
efficient  &  expeditious  manner;  now,  therefore,  be  it 

RESOLVED,  This  Commission  requests  the  Controller  to  transfer 
$244,545  from  the  San  Andreas  Water  Treatment  Plant  Expansion  No. 

2  project  (FAMIS  No.  740324)  to  the  Sunol  Valley  WTP  Improvement 
project  (FAMIS  No.  693135);  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager, 
Utilities  Engineering  Bureau  to  execute  Amendment  No.  3  to  said 
Agreement  in  an  amount  not  to  exceed  $244,545. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


SEPTEMBER   8  1992 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  ^  v""C2G2 


WHEREAS,  An  Agreement  between  the  City  and  Gannett  Fleming  Engineers  and 
Planners  was  entered  into  on  September  25,  1990  to  provide  functional  analysis  and 
conceptual  engineering  for  design  and  construction  of  the  new  Islais  Creek  Fleet 
Maintenance  Facility  and  Rehabilitation  of  the  Existing  Woods  Fleet  Maintenance  Facility; 
and 

WHEREAS,  The  City  desires  to  have  the  Consultant  provide  additional  engineering 
services  in  Phase  I  of  the  contract  to  identify  all  potential  time  and  cost  saving 
alternatives;  and 

WHEREAS,  Conceptual  Engineering  tasks  are  being  put  on  hold  until  such  time 
as  the  site  for  this  project  is  consolidated;  and 

WHEREAS,  Consultant  is  willing  to  reallocate  budget  from  the  tasks  being  put  on 
hold  to  perform  this  additional  work  within  the  existing  authorized  spending  of  $2,100,000 
until  such  time  as  the  land  issues  are  reserved  and  additional  funding  can  be  reallocated 
to  perform  the  conceptual  engineering  tasks;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager,  Utilities 
Engineering  bureau,  to  execute  Amendment  No.  1  to  said  Agreement  to  extend  the  term 
of  the  contract  to  December  31,  1993 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  _ 

SEPTEMBER    p  199?  


Secretary,  Public  Utilities  Con^ission 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUrfTY  OF  SAN  FBANCFSCO 


RESOLUTION  Na   ^  "     U  <..00 


WHEREAS,  This  Commission,  by  its  Resolution  Nos.  90-0269  and 
91-0379.  entered  into  a  contract  to  purchase  sixty  (60)  articulated  electric 
trolley  buses  from  New  Flyer  of  North  America  based  in  Winnipeg,  Canada,  at  a 
total  cost  of  about  $42,000,000,;  and 

WHEREAS.  After  a  thorough  investigation  of  alternative 
methodologies  for  financing  these  vehicles,  it  was  determined  that  entering 
into  a  cross-border  sale  and  leaseback  transaction  would  be  the  most 
cost-effective  means  of  doing  so;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Director  of 
Finance  to  request  proposals  for  Placement  Agent  services  in  connection  with 
the  placement  of  a  cross-border  sale  and  leaseback  transaction  for  the  sixty 
articulated  electric  trolley  buses. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^    SEPTFr'RER    ?^  1992 


Secretary.  Public  Utilities  Comrmssioi 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  


WHEREAS,   The  Bureau  of  Energy  Conservation  is 
established  in  part  to  achieve  energy  cost  reductions  in 
municipal  operations ;  and 


WHEREAS,   the  Bureau's  "Design  Review  and  Assistance 
Project"  for  City  building  designers  is  a  proven  and  effective 
means  of  reducing  energy  use  in  municipal  Capital  Improvement 
Projects  at  the  pre-design  and/or  design  stage;  and 


WHEREAS,   this  Design  Review  and  Assistance  Project  also 
provides  for  transfer  of  knowledge  gained  from  the  design  review 
process  to  other  City  staff  architects  and  engineers  through 
training  workshops;  and 


WHEREAS,   the  Bureau  of  Energy  Conservation  has 
sufficient  funds  in  its  FY  1992/93  Operating  Fund  budget  for  this 
program,   for  which  the  contract  will  not  exceed  $65,000,  now 
THEREFORE,    be  it 


RESOLVED,   that  the  Public  Utilities  Commission  hereby 
authorizes  the  Bureau  of  Energy  Conservation  to  circulate  a 
Request  for  Proposals  for  a  consultant  to  perform  energy 
efficiency  design  review  of  municipal  Capital  Improvement 
Projects. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  nf     SEPTEMBER    8  1992  


Secretary,  Public  Utilities  Commmsioi 


Y  AiMU  UUUNTY  OF  SAN  FRANCISCO 


FRANK  M.JORDAN 
Mayor 

THOMAS  J,  ELZEY 
General  Manager 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 

HETCH  HETCHY 
WATER  AND  POWER 

SAN  FRANCISCO 
WATER  DEPARTMENT 


NOTICE  OF  RECESSED  MEETING 


The  PubUc  Utilities  Commission  of  the  City  and  County  of  San  Francisco  recessed  its 
regular  meeting  of  September  8,  1992  to  Friday,  September  11,  1992,  at  9:00  a.  m.,  in 
Room  228  City  Hall,  San  Francisco,  CA  for  the  purpose  of  continuing  discussion  of  the 
impact  of  the  State  budget  on  the  1992-93  PUC  budget. 


Secretary 
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MINUTES 

PUBLIC  UTILmES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
Mayor 

RECESSED  MEETING 
Room  228,  City  Hall 

9:00  A.M. 
September  11,  1992 

COMMISSIONERS 
Gordon  Chin,  President 
Victor  G.  Makras,  Vice  President 
James  D.  Jefferson 
Patricia  A.  Carson 
Michael  E.  Hardeman 

BUREAUS 

Energy  Conservation 

Engineering  and  Construction 
Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 

Thomas  J.  Elzey 
GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 


DEPARTMENTS 
Hetch  Hetchy  Projects 
Municipal  Railway 
Water  Department 


92-163 


Call  to  Order:  9:17  a.m. 

Present:  President  Gordon  Chin,  Vice  President  Victor  G.  Makras,  Commissioner 

James  D.  Jefferson,  Commissioner  Patricia  A.  Carson,  Commissioner 
Michael  E.  Hardeman 


RESOLUTION 
NO. 


On  motion  of  Commissioner  Makras,  seconded  by  Hardeman  the  following 
resolution  was  adopted: 

92-0265  Recommending  measures  for  reducing  the  1992-93  budget  by  $15  million. 

VOTES:       AYES  -  Chin,  Makras.  Jefferson 
NOES  -  Carson,  Hardeman 


********************** 


IMPACT  OF  THE  STATE  BUDGET  ON  THE  1992-93  PUC  BUDGET 
(Continued  from  the  regular  meeting  of  September  8,  1992) 

Thomas  J.  Elzey,  General  Manager,  Public  Utilities  Commission,  reported  what  occurred 
in  the  meeting  with  the  Mayor  with  two  Commissioners,  three  department  heads  and 
Finance  Director  Michelle  Witt  in  attendance.  He  gave  a  brief  overview  of  what  was 
requested  by  the  Mayor's  office  in  regard  to  the  PUC  budget  and  the  reorganization  of  the 
department.  The  Mayor's  staff  met  with  the  three  operating  deparmients  to  discuss  their 
organizational  structures.  The  Mayor  requested  a  $15  million  reduction  in  the  PUC 
budget  and  that  we  look  at  ehminating  positions  earning  $85,000,  look  at  changing  work 
rules,  review  the  Municipal  Railway  fare  pohcy  and  change  bus  schedules. 

Johnny  Stein,  General  Manager,  Municipal  Railway  presented  an  organizational  chart 
reflectmg  the  changes  he  proposes  to  make  if  the  Municipal  Railway  assumes  the 
bureaus'  functions.  He  identified  $2  million  in  savings  if  his  department  absorbs  the 
functions  of  financial  management  ($400,000),  BMIS  ($100,000),  and  Protective  Services 
($150,000),  privatizing  claims  ($900,000),  reduce  UEB  contracts  ($500,000)  and 
reducing  the  amount  of  reproduction  costs  by  chaneine  the  way  they  print  bus  schedules 
($100,000). 

Commissioner  Jefferson  stated  that  each  department  head  should  identify  any  regulatory 
impediments  that  will  impact  the  ability  to  achieve  these  savings,  for  example  MOUs  and 
Civil  Service  Commission  rules. 
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Anson  Moran,  General  Manager,  Hetch  Hetchy,  addressed  cost  savings  and 
reorganization  issues  such  as  power,  accountability,  feasibility  and  level  of  integrity.  The 
bureau  structure  gives  power  to  the  Commission  and  the  PUC  General  Manager,  and  it 
allows  the  bureau  heads  to  be  appointed.  Decentralizing  some  bureaus  like  BMIS  would 
not  be  feasible,  while  it  may  be  feasible  for  UEB  which  has  a  matrix  structure  by 
engineering  function  and  department.  In  some  cases  where  the  function  is  located  makes 
no  difference,  such  as  Reproduction.  If  Contract  Compliance  were  to  report  anywhere 
else  it  would  be  severely  compromised.  The  bureaus  and  departments  have  different 
objectives.  Personnel  and  Finance  both  have  integrity  today.  That  may  change  if  they  are 
decentralized,  especially  in  the  areas  of  grants  and  bond  covenants.  Mr.  Moran  stated  that 
there  is  some  overlap  of  functions  in  Hetch-Hetchy  and  the  bureaus,  one  example  is  the 
Bureau  of  Energy  Conservation.  He  added  that  it  would  cost  more  money  for  Hetch 
Hetchy  if  they  were  to  absorb  some  of  the  bureaus. 

Commissioner  Makras  indicated  that  the  use  of  zero  based  budgeting  is  an  approach  to 
accomplish  what  the  Mayor  has  asked  PUC  to  do.  He  suggested  to  look  first  at  the  issue 
that  PUC  was  asked  to  reduce  its  budget  and  the  next  thing  to  do  is  assess  the  areas  where 
service  can  be  reduced  and  have  each  department  head  defend  those  areas  in  terms  of  its 
necessity  and  effects  on  their  respective  departments. 

John  Mullane,  General  Manager,  Water  Department,  addressed  some  of  the  bureau 
functions  the  Water  Department  will  be  able  to  assume  such  as  finance  and  personnel 
functions.  These  functions  may  jointly  reside  in  Water  and  Hetch-Hetchy  since  Water 
and  Hetch-Hetchy  have  the  same  types  of  reporting  requirements.  The  management 
function  of  the  Utilities  Engineering  Bureau  can  be  assumed  very  easily.  Mr.  Mullane 
stated  he  agrees  in  concept  with  assuming  the  Bureau  of  Management  Information  System 
function  but  is  concerned  about  the  difficulty  in  removing  the  facility  from  its  existing 
location.  Health  &  Safety  functions  will  be  easy  to  assume.  He  stated  that  the  proposals 
will  work  for  the  Water  Department  but  the  professional  and  technical  level  of  expertise 
performed  by  the  bureaus  is  irreplaceable. 

Michelle  Witt,  Director,  Bureau  of  Finance,  discussed  the  elements  of  the  budget 
reduction  proposal  for  the  Public  Utilities  Commission.  She  identified  five  areas  where 
savings  can  be  achieved,  namely,  Administrative  efficiencies.  Equity  Transfers,  Labor 
Efficiencies,  Service  Reductions  and  Muni  Fare  Increase. 


Administrative  Efficiencies 

Under  administrative  efficiencies,  staff  anticipate  savings  in  bureau  efficiencies  from 
decentralizing  and  eliminating  the  bureau  functions  for  a  six  month  savings  of  $500,000, 
MUNI  efficiencies  ($900,000),  security  ($500,000)  and  reduce  facilities  security  costs 
($100,000). 

Ms.  Witt  stated  that  in  regard  to  MUNI  efficiencies,  they  are  looking  at  the  possibihty  to 
charge  four  positions  to  grant  funds  and  reduce  ballpark  bus  services.  Mr.  Stein  will 
present  a  proposal  possibly  cutting  three  or  four  employees  in  the  superintendent  level  in 
the  salary  range  of  $85,000. 

Savings  in  security  costs  can  be  achieved  by  shifting  security  responsibility  to  the  Police 
Department,  reducing  poUce  patrol,  and  reducing  the  Bums  Security  Agency  contract. 

Labor  Efficiencies 

Ms.  Witt  discussed  the  $3.0  million  savings  in  labor  efficiencies  and  work  rule  changes, 
$1.5  million  of  which  will  be  derived  from  deferring  trust  payment  and  $1.5  million  from 
TWU  premiums  and  allowances.  The  $1.5  million  deferred  trust  payment  will  be  paid 
back  when  the  proof -of-payment  plan  is  implemented. 
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Service  Reductions 


The  proposed  service  reduction  plan  is  anticipated  to  generate  $4.3  million  in  six  months. 
Service  reductions  will  involve  ehminating  community  service  lines,  parallel  service  and 
slopping  the  OWL  service.  In  this  proposal,  it  has  to  be  taken  into  account  whether  Muni 
has  to  do  an  EIR  on  the  impact  of  this  level  of  service  reduction. 


MUNI  Fare  Increases 

Michelle  Witt  presented  four  scenarios  to  the  fare  increase  and  the  revenues  that  can  be 
generated.  She  said  the  savings  are  calculated  assuming  implementation  on  January  1st 
and  without  taking  into  consideration  any  reduction  in  service. 

Equity  Transfers 

Under  Equity  Transfer,  savings  can  be  achieved  contingent  upon  the  Water  Department's 
sale  of  land  to  the  Olympic  Club,  the  Water  Department's  capital  deobligation  from  the 
Hetch  Hetchy  filtration  project  and  recalculation  of  Hetch  Hetchy  1992-93  power 
revenues. 


John  Mullane  discussed  the  process  of  the  sale  of  land  to  the  Olympic  Club.  By  Charter, 
the  Water  Department  has  to  put  the  land  up  for  auction  to  generate  a  sale.  The  land  is 
zoned  as  open  space.  John  Mullane  stated  that  staff  anticipates  completing  the  process 
during  this  fiscal  year  thereby  realizing  the  revenue  of  $2.2  million  this  fiscal  year. 

The  $2.5  milhon  proposed  equity  transfer  from  the  Hetch  Hetchy  filtration  project  is  one 
half  of  the  funds  from  defunding  the  project.  The  difference  the  Water  Department  will 
retain  as  a  surplus  to  cover  any  type  of  emergencies  during  the  year.  Tom  Berhner  of  the 
City  Attorney's  Office  spoke  about  the  legal  impUcations  of  this  recommendation.  He 
stated  that  there  cannot  be  an  equity  transfer  unless  there  is  a  surplus,  and  a  surplus  can  be 
created  if  the  revenue  exceeds  125%  of  last  year's  operating  costs. 


If  the  Water  Department  is  directed  to  deobligate  $5.0  million,  they  will  have  no  money  to 
fund  emergency  projects. 

The  Hetch-Hetchy  Depanment  recalculated  its  power  revenues  for  1992-93  and  were  able 
to  increase  the  estimates  by  about  $5.0  million.  Mr.  Moran,  General  Manager, 
Hetch-Hetchy,  said  he  will  be  able  to  contribute  $2.0  million  to  the  budget  shortfall.  He 
will  retain  the  $3.0  million  as  contmgency  for  drought  risk.  If  Hetch  Hetchy  is  asked  to 
deobligate  the  full  $5.0  million  the  only  contmgency  plan  is  to  stop  existing  capital 
improvement  activities. 


Commissioner  Makras  discussed  the  options  and  the  impact  of  the  proposals  presented  to 
reduce  PUC's  budget  by  $15  miUion.  He  stated  that  he  would  like  the  departments  to 
look  at  all  areas  of  recommendations  and  determine  whether  these  can  be  done  within  the 
budget  time  and  whether  savings  can  be  achieved  in  this  fiscal  year. 
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Pubbc  Comments: 


David  Pilpel  discussed  his  comments  about  the  budget  cut  proposals:  i.e.  consider  a  fare 
increase  of  $  1 . 1 0  rather  than  service  cuts;  those  areas  that  attempt  to  recover  their  costs 
should  fully  recover  theu"  costs;  special  events  cost  the  City  a  lot  and  those  costs  should  be 
recovered;  provide  a  yearly  Muni  pass  to  adult,  senior,  disabled,  and  youth  to  encourage 
sustained  ridership;  other  City-wide  revenues  should  be  tapped;  capital  projects  that 
increase  operating  costs  should  be  delayed;  elimmate  road  service  division;  any  work  rule 
changes  should  be  negotiated  with  the  labor  unions:  reduce  materials  and  supplies  costs; 
and  reduced  work  week.  Commissioner  Chin  requested  Mr.  Pilpel  to  put  these 
suggestions  in  writmg.  David  Pilpel  also  said  that  the  Hetch  Hetchy  and  Water 
Department  capital  deobligation  recommendations  are  imprudent  and  probably  would  not 
be  approved  by  the  Mayor. 


Fred  Peterson  of  the  Transport  Workers  Union  Local  200,  spoke  about  the  reorganization 
and  work  rule  changes.  He  said  these  are  MOU  issues  and  should  be  negotiated  with  the 
labor  unions. 


Alice  Fialkin  of  the  Transport  Workers  Union  Local  200,  expressed  her  concern  about  the 
proposal  to  get  rid  of  15  line  supervisors.  She  said  PUC  should  organize  and  restructure 
at  the  top  level. 


Jano  Oscherwitz  of  Local  790,  stated  that  PUC  should  review  its  overtime  costs  especially 
those  rendered  by  administrators  and  should  not  layoff  people  who  are  actually  doing  the 
work. 


Ray  Antonio  of  Local  250A  expressed  his  opposition  to  all  the  proposals  presented. 

Bobby  Brown,  President  of  the  Transport  Workers  Union  Local  250A,  said  he  is  in  favor 
of  the  Municipal  Railway  taking  back  bureau  functions  as  a  streamlined  organization. 

Chuck  Richardson,  Chief  of  Protective  Services,  announced  his  resignation  to  accept  the 
Chief  of  Police  position  in  the  county  of  Monterey.  He  discussed  various  activities  in 
Municipal  Railway  facilities  and  the  volume  of  investigations  Protective  Services  had 
undenaken.  He  stated  that  the  Protective  Services  Bureau  has  continued  to  save  the  City 
in  preventive  security  measures.  He  said  it  would  be  a  big  mistake  if  protective  services 
is  taken  away  from  the  General  Manager  of  Public  Utilities. 


Commissioner  Chin  summarized  what  was  discussed.  He  said  that  he  hoped  that  the  labor 
unions  will  work  with  the  Mayor  regardmg  MOU  and  work  rule  issues  He  suggested  that 
the  Commission  direct  staff  on  how  to  proceed  in  responding  to  the  Mayor's  request. 

Commissioner  Jefferson  suggested  that  since  the  Mayor  would  like  to  see  more  savings  in 
administrative  efficiencies  the  response  to  the  Mayor's  request  should  include  costs  and 
savings  in  that  aspect.  He  suggested  that  the  Commission  add  $2.8  million  from  savings 
in  the  bureaus  and  Muni  efficiencies  and  requested  department  heads  to  come  up  with  a 
proposal  detailing  the  positions  that  will  be  cut. 

Commissioner  Hardeman  stated  that  he  liked  the  idea  of  selling  property  to  the  Olympic 
Club,  he  did  not  like  the  equity  transfers  from  the  Water  Department  and  Hetch  Hetchy, 
he  was  opposed  to  deferral  of  the  Trust  Fund  payment  and  opposed  to  service  cuts. 
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Commissioner  Makras  suggested  that  the  Commission  consider  other  cost  saving 
measures  such  as:  re-estimating  the  cost  of  fuel;  removing  the  restrictions  on  liquor  and 
tobacco  advertisement;  consider  reducing  management  and  supervision  by  25%  in  those 
categories  of  four  or  more  like  positions;  and  eliminating  travel  without  the  approval  of 
the  Commission. 

Commissioner  Makras  moved  and  Commissioner  Hardeman  seconded,  to  recommend  to 
the  Mayor  the  following  package: 

Sale  of  Water  Department  Land  $2.2  million 

Defunding  of  the  Hetch-Hetchy  Filtration  Project  5.0  million 

Recalculation  of  Hetch-Hetchy  Revenues  5.0  milUon 

Reduction  in  Muni  and  PUC  Administration  2.8  million 

Total  $15.0  million 


Commissioner  Carson  spoke  in  opposition  to  the  motion  and  stated  that  she  believed  the 
land  was  under  valued. 


President  Chin  asked  for  an  assurance  from  the  Mayor's  Office  that  if  the  City's  $64 
million  deficit  is  reduced  that  the  PUC's  portion  would  also  be  reduced.  Teresa  Serata, 
Budget  Director  for  the  Mayor,  replied  affirmatively. 

On  the  motion,  Commissioners  Chin,  Makras  and  Jefferson  voted  aye.  Commissioners 
Carson  and  Hardeman  voted  no. 

Commissioner  Carson  requested  that  the  Mayor's  Office  provide  the  Commission  with  a 
preliminary  response  regarding  the  equity  transfers. 

Mr.  Elzey  said  a  list  of  program  items  from  the  bureaus  and  the  Municipal  Railway  will 
be  provided  to  the  Commission  which  will  outline  what  positions  are  to  be  cut,  the 
number  of  staff  in  those  positions  and  the  dollar  amount  associated  with  the  cuts. 


THEREUPON  THE  MEETING  WAS  RECESSED  TO  TUESDAY,  SEPTEMBER  15. 
1992  AT  A  PLACE  TO  BE  DETERMINED:  1 :45  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.^  2-  t}^€5 


WHEREAS,  Due  to  a  shortfall  in  revenues  anticipated  from  the  State,  Mayor 
Jordan  issued  a  directive  to  reduce  the  Pubhc  Utilities  Commission's  1992-93  budget  by 
$15  million;  and 

WHEREAS,  The  Commission  identified  and  considered  various  measures  for 
reduction  of  the  budget;  now»  therefore,  be  it 

RESOLVED,  that  the  PubUc  Utilities  Commission  recommends  the  following 
measures  for  reducing  the  budget: 

1.  Olympic  Club  Land  Sale  $2,200,000 

2.  Equity  Transfers 

(a)  Water  Department  $5,000,000 

(b)  Hetch  Hetchy  $5.000.000 

10,000,000 

3.  Administrative  &  Program  Efficiencies  2.800.000 

$15,000,000 


/  hereby  certify  that  the  foregoirtfj  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of      S  E  P  T  E '   


Secretary.  Public  Utilities  Commissi 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
Mayor 

RECESSED  MEETING 
Room  2C,  City  HaU 

2:00  P.M. 
September  15,  1992 

COMMISSIONERS 
Gordon  Chin,  President 
Victor  G.  Makras,  Vice  President 
James  D.  Jefferson 
Patricia  A.  Carson 
Michael  E.  Hardeman 

BUREAUS 

Energy  Conservation 

Engineering  and  Construction 
Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 

Thomas  J.  Elzey 
GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 


DEPARTMENTS 
Hetch  Hetchy  Projects 
Municipal  Railway 
Water  Department 
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Call  to  Order:  2:20  p.m. 


Present:         President  Gordon  Chin,  Vice  President  Victor  G.  Makras,  Commissioner 
James  D.  Jefferson,  Commissioner  Patricia  A.  Carson,  Commissioner 
Michael  E.  Hardeman 


IMPACT  OF  STATE  BUDGET  ON  THE  1992-93  PUC  BUDGET 
(Continued  from  the  recessed  meeting  of  September  11,  1992) 

Thomas  J.  Elzey,  General  Manager,  Public  Utilities  Commission,  gave  a  recap  of  the 
Mayor's  request  to  reduce  PUC's  budget  by  $15  miUion  and  the  Commission's  request  to 
review  the  recommendation  to  transfer  equities  m  the  amount  of  $7.2  milUon  from 
Hetch-Hetchy  and  Water  Department  and  to  look  at  the  bureaus  and  propose  adjustments 
that  will  accomplish  a  savings  of  $2.8  million. 

Mr.  Elzey  presented  two  proposals  reflecting  the  Commission's  directions.  One  package 
showed  a  proposed  organizational  structure  creating  new  divisions,  a  Finance  and 
Administrative  Division,  and  a  Utilities  Engineering  Division  in  addition  to  the 
Commission  Secretary. 

Mr.  Elzey  presented  the  concept  of  the  new  Finance  and  Administration  Division  and 
suggested  collapsing  of  Finance,  BMIS,  Contract  Management  and  Personnel  under  one 
division.  This  proposal  would  save  $3.5  million  on  an  annual  basis  and  would  eliminate 
approximately  50  positions.  The  department's  ability  to  continue  processing  documents 
on  time  will  be  impaired  and  it  may  jeopardize  processing  of  grant  applications  when 
these  positions  are  cut.  In  the  Personnel  Bureau,  the  Examinations  Unit  would  be 
eliminated  and  two  positions  from  the  current  Examination  Unit  would  be  shifted  back  to 
Civil  Service  through  the  work  order  process  and  several  positions  in  the  Equal 
Employment  Opportunity  unit  would  be  eliminated.  In  the  Bureau  of  Management 
Infoitnation  Systems  (BMIS),  he  proposed  to  contract  that  unit  by  dovmgrading  one 
position  and  eliminating  five  positions.  This  would  require  shifting  of  system 
maintenance  for  the  Vehicle  Maintenance  System  back  to  the  Municipal  Railway.  The 
Municipal  Railway  will  use  existing  staff  to  support  the  operations.  In  the  Contract 
CompUance  unit,  the  proposal  would  eliminate  one  existing  position  and  combine 
positions  currently  in  the  Utihties  Engineering  Bureau  and  the  Municipal  Railway.  The 
Bureau  of  Health  &  Safety  functions  will  be  shifted  to  the  Municipal  Railway.  Two 
positions  will  be  eliminated  from  the  current  staff  of  five  people.  The  Bureau  of  Energy 
Conservation  function  will  be  shifted  to  Hetch-Hetchy.  In  the  Security  and  Protective 
Services  unit,  the  proposal  would  downgrade  one  position  and  delete  two  others  and 
reduce  funding  for  the  Bums  Security  Agency  contract.  The  reproduction  function  would 
also  be  eliminated  thereby  eliminating  services  such  as  photography  and  printing  of  bus 
schedules,  public  notices  regarding  route  changes,  and  job  announcements.  These 
printing  jobs  will  have  to  be  done  somewhere  else. 

The  proposed  Utilities  Engineering  Division  would  include  project  management, 
engineering  and  construction  functions  and  would  provide  services  to  all  operating 
departments.  The  management  information  services  function  of  the  Utilities  Engineering 
Bureau  will  be  allocated  and  shifted  to  the  Bureau  of  Management  Information  Systems 
within  the  Utilities  Engineering  Division.  The  surveying  and  inspection  functions  will  be 
transferred  back  to  the  Deputy  General  Manager.  This  proposal  eliminates  23  positions 
and  would  mean  delays  and  diminution  of  service  in  processing  grant  items  and  various 
documents. 

The  proposal  for  the  bureau  restructuring  will  achieve  a  total  annual  savings  of 
$3,185,120  in  salary  and  benefits. 
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Johnny  B.  Stein,  General  Manager,  Municipal  Railway,  presented  the  staff 
recommendations  to  the  Commision  that  would  achieve  a  $1.4  annual  savings.  The 
proposal  would:  eliminate  the  Community  Affairs  Division  and  shift  its  management  to 
the  General  Manager  of  the  Municipal  Railway;  eliminate  telephone  services  to  weekday 
shift  of  8-5;  reduce  engineering  staff;  reduce  staff  in  the  Transportation  division;  and 
eliminate  six  positions  in  the  Maintenance  Division.  Mr.  Stein  discussed  the  proposal's 
impact  on  the  Municipal  Railway's  day-to-day  operations.  He  suggested  that  he  would 
like  to  prepare  an  alternative  recommendation  that  will  realize  the  same  $1.4  million 
savings  reported  in  the  staff  proposal. 

Commissioner  Makras  pointed  out  that  when  service  reduction  is  proposed,  we  should 
consider  how  to  better  manage  the  system  and  at  the  same  time  provide  fair  and  equal 
service  to  the  pubUc.  Mr.  Stein  said  there  is  a  procedure  they  follow  when  there  is  service 
reduction.  They  consider  the  overall  demand,  ridership  and  parallel  lines.  He  said  this 
procedure  was  considered  in  developing  the  service  cuts  proposal. 

Commissioner  Jefferson  asked  staff  to  elaborate  on  how  restructuring  the  finance 
administration  can  jeopardize  federal  and  state  grants.  He  was  concerned  that  with 
reduced  staff,  PUC  may  not  be  able  to  comply  with  federal  and  state  regulations  relating 
to  grants  which  may  result  in  the  City  losing  these  grants.  Michelle  Witt,  Director  of 
Finance,  stated  that  there  is  a  federal  regulation  concerning  audits  that  requires  the 
Municipal  Railway  to  comply.  There  is  also  the  need  to  comply  with  the  City  Charter's 
requirements  related  to  audits. 

Commissioner  Makras,  in  response  to  the  proposed  restructuring,  said  that  he  believes  the 
resuh  of  restructuring  the  departments  is  uncertain.  He  suggested  that  the  Commission 
proceed  by  reviewing  each  line  item  on  the  proposal,  consider  the  functions  to  be 
eliminated  and  services  to  be  reduced  rather  than  jeopardizing  the  smooth  operation  that  is 
already  in  place. 

President  Chin  agreed  that  the  Commision  ought  to  review  the  proposals  in  detail  and  in  a 
broader  context.  He  stated  that  there  is  a  need  to  differentiate  the  issue  of  the  budget 
reduction,  where  the  $2.8  miUion  savings  is  coming  from,  and  the  organizational 
structure.  He  stated  that  the  Mayor  did  not  ask  the  Commission  to  restructm-e  the  PUC 
but  merely  asked  for  organization  charts  of  each  operating  department.  He  said  the 
deUberation  of  the  staff  and  the  Mayor's  office  should  continue  in  the  context  of  the 
budget  cycle  in  light  of  the  timeframe  that  has  been  estabUshed. 

Commissioner  Hardeman  expressed  his  opinion  that  in  the  proposed  organization  there 
seems  to  be  a  shift  of  power  from  the  departments  to  the  General  Manager. 

President  Chin  asked  Teresa  Serata,  Co-Budget  Director  for  the  Mayor's  Office,  what 
would  happen  to  the  detailed  departmental  budget  if  additional  revenues  are  identified 
after  the  budget  is  implemented  by  the  Board  of  Supervisors.  Ms.  Serata  responded  that  if 
additional  revenues  were  realized,  a  department  could  ask  to  restore  some  of  the  cuts  and 
this  could  be  done  through  establishing  a  list  of  priorities  for  restorations. 

Commissioner  Carson  asked  Ms.  Serata  which  of  the  proposals  she  thought  would  be 
acceptable,  or  not  acceptable,  to  the  Mayor.  Ms.  Serata  discussed  the  legal  implications 
of  the  proposed  equity  transfer  from  the  Water  Department.  With  respect  to  the 
Hetch-Hetchy  equity  transfer,  she  stated  that  the  $2.5  million  is  applicable  although  it  is 
risky  in  view  of  the  current  drought  situation.  She  said  that  the  Mayor  is  concerned  with 
the  proposed  sale  of  land  to  the  Olympic  Club.  The  Mayor's  staff  will  discuss  these 
matters  with  the  City  Attorney  to  see  if  these  are  viable  sources  of  funds.  Ms.  Serata 
stated  that  the  Mayor  would  favor  service  cuts  instead  of  the  $2.5  miUion  Hetch  Hetchy 
equity  transfer.  Ms.  Serata  indicated  that  the  Mayor  is  cautious  of  fare  increases  and  is 
concerned  about  raising  the  fares  twice  in  this  budget  year.  She  further  stated  that  in  the 
event  other  revenues  or  options  are  realized  they  will  reduce  PUC's  contributions.  At  this 
time  they  do  not  know  of  any  revenues  to  rescue  the  City  from  the  budget  shortfall. 

Commissioner  Jefferson  asked  the  extent  of  flexibility  on  the  proposed  staff  reductions. 
Ms.  Serata  indicated  that  she  will  talk  to  the  Controller  because  the  Controller  was 
specific  that  he  would  like  to  see  the  position  details  of  downgraded  or  eliminated 
positions  to  allow  flexibility  in  position  adjustments.  These  position  details  will  still  be 
reviewed  by  the  Civil  Service  Commission. 


92-171 


John  Mullane,  General  Manager.  Water  Department,  expressed  his  concerns  with  the 
transfer  of  bureau  functions  without  technical  supervision.  He  is  concerned  about  the 
transfer  of  the  examination  function  back  to  the  Civil  Service  Conunission  and  losing  the 
flexibiUly  to  fill  vacancies  timely  because  they  have  to  compete  with  all  the  rest  of  the 
City  departments.  He  is  also  concerned  about  the  potential  problem  in  audit  compliance 
with  a  leaner  finance  section.  He  stated  that  the  equity  transfer  is  a  less  painful 
contribution  to  the  $15  million  deficit  and  it  will  have  no  adverse  impact  on  the  operations 
of  the  Water  Department. 

President  Chin  asked  whether  the  proposed  savings  to  eliminate  the  examination  unit 
would  mean  an  increase  in  the  Civil  Service  Commission  budget.  Mr.  Elzey  responded 
that  two  positions  proposed  for  transfer  will  be  work  ordered  to  Civil  Service  but  he  did 
not  have  the  opportunity  to  discuss  the  matter  with  the  Civil  Service  Commission. 
Commissioner  Makras  stated  this  recommendation  should  not  be  considered  without 
negotiating  first  with  Civil  Service.  Andrea  Gourdine,  Manager.  Bureau  of  Personnel  and 
Training,  stated  that  it  was  not  originally  recommended  to  work  order  these  two  positions. 

Andy  Moran,  General  Manager,  Hetch-Hetchy,  addressed  the  impact  of  the  Bureau  of 
Personnel  and  Training  reduction  to  Hetch  Hetchy.  He  stated  that  he  did  not  favor  the 
transfer  of  the  examination  unit  to  Civil  Service  because  it  would  slow  down  the 
appointment  process. 

On  the  proposed  sale  of  land,  Commissioner  Hardeman  asked  whether  there  is  a  way  of 
giving  priority  to  the  existing  tenant  to  buy  the  property.  John  Mullane  responded  that, 
legally,  the  sale  has  to  be  conducted  by  auction. 


PUBLIC  COMMENTS: 

Norman  Rolfe  suggested  exercising  caution  in  implementing  service  cuts  because  it  may 
result  in  losing  ridership  and  increasing  traffic  activity  in  the  city.  He  also  suggested 
raising  the  general  revenue  by  increasing  gross  receipts,  property,  hotel  and  corporate 
taxes. 

David  Pilpel  stated  that  the  proposals  presented  were  not  responsive  to  the  Mayor's 
request  because  they  reduce  functions.  He  spoke  about  the  legal  imphcations  of  reducing 
salaries. 

Bobby  Brown.  President,  Transport  Workers  Union  Local  250A,  suggested  looking  at 
fare  increases  before  service  cuts. 

Carol  Isen,  Local  21,  stated  that  the  proposals  were  not  responsive  to  the  Mayor's 
request.  She  suggested  that  the  Commission  consider  the  approach  to  eliminate  PUC, 
centralize  Water  and  Hetch  Hetchy  as  separate  agencies  and  leave  Muni  as  a  stand  alone 
transportation  agency. 

Jano  Oscherwitz  of  Local  790  stated  that  the  positions  recommended  for  cuts  were  people 
who  are  actually  doing  the  work  and  not  those  people  who  are  getting  $85,000  as  was 
directed  by  the  Mayor.  She  suggested  a  line  by  line  check  of  those  positions. 


President  Chin  indicated  his  agreement  with  some  of  the  statements  by  the  public  that  the 
proposals  were  not  responsive  to  the  Mayor's  request.  He  requested  the  departments  to 
do  an  analysis  of  the  functions  of  the  bureaus  and  give  comments  about  the  bureau  plan. 

Commissioner  Jefferson  asked  if  PUC  could  get  a  response  from  the  Mayor  concerning 
ideas  PUC  should  be  looking  at  with  regard  to  the  budget  reduction  issue.  Commissioner 
Carson  indicated  that  she  did  not  know  what  would  be  acceptable  to  the  Mayor  and  it 
would  help  if  the  Mayor  could  provide  this  input. 
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Ms.  Serata  stated  that  the  Mayor's  staff  had  met  with  the  bureaus  and  departments  and 
advised  them  to  review  their  organizational  structures.  She  stated  that  the  Mayor  is 
interested  in  pursuing  the  idea  that  the  three  operating  departments  be  stand  alone 
departments.  Commissioner  Jefferson  commented  that  the  departments  assumption  of  the 
bureaus  responsibilities  is  not  something  that  the  Commission  or  the  Mayor  should  pursue 
in  this  budget,  but  that  that  it  should  be  looked  upon  as  a  long  term  budget  evaluation. 
Ms.  Serata  said  they  anticipated  this  to  happen  in  the  1993-94  budget. 

Commissioner  Jefferson  suggested  scheduling  another  meeting  to  review  an  alternative 
proposal  from  the  Municipal  Railway,  look  at  any  recommendations  on  the  additional 
$2.5  million  in  place  of  the  Hetch  Hetchy  equity  transfer,  vote  on  what  will  constitute  the 
elements  of  the  $2.8  million  in  administrative  efficiencies,  and  look  at  alternatives  to 
reduce  the  budget  by  either  service  reductions  or  a  Muni  fare  increase. 

Commissioner  Makras  suggested  including  in  the  elements  of  the  $2.8  milUon  savings 
such  areas  as:  review  all  supervisory  positions  throughout  PUC  and  where  there  are  four 
or  more  supervisors  in  the  same  category  determine  what  cost  savings  will  be  achieved  if 
supervision  is  reduced  25%;  consider  removing  restrictions  on  liquor  and  tobacco 
advertising;  eliminate  beeper  pay;  eliminate  emergency  pay;  freeze  overtime  pay;  freeze 
equipment  purchases;  reduce  use  of  City  vehicles;  and  review  the  aspect  of  downgrading 
positions  instead  of  firing  people. 


THEREUPON  THE  MEETING  WAS  RECESSED  TO  THURSDAY,  SEPTEMBER  17 
1992  AT  9:00  A.M.,  AT  A  PLACE  TO  BE  DETERMINED:  5:30  p.m. 


Secretary 
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Call  to  Order:  9:20  a.m. 


Present:  President  Gordon  Chin,  Vice  President  Victor  G.  MaJkras,  Commissioner 

James  D.  Jefferson,  Commissioner  Patricia  A.  Carson,  Commissioner 
Michael  E.  Hardeman 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


On  the  motion  of  Jefferson,  seconded  by  Makras,  the  following  resolution 
was  adopted: 

92-0266         Amending  measures  for  reducing  the  1992-93  budget  by  $15  million. 
VOTES:       AYES  -  Chin,  Makras.  Carson,  Jefferson 
NOES  -  Hardeman 


sic* 3fc%  *  :4c  K:  3|c  +  j|c*  *  4c  *******  *3k 


IMPACT  OF  THE  STATE  BUDGET  ON  THE  1992-93  PUC  BUDGET 
(Continued  from  the  meeting  of  September  15,  1992) 

George  Krueger,  Utihties  General  Counsel,  outlined  an  opinion  describing  how  the 
Commission  may  act  with  regard  to  transfer  of  funds  from  Hetch  Hetchy  and  the  Water 
Department.  His  opinion  also  sets  forth  the  rules  for  fund  transfers;  i.e.,  how  funds  can  be 
spent,  and  how  a  surplus,  if  created  or  existing  can  be  transferred  to  the  general  fund.  A 
surplus  can  only  be  transferred  to  the  general  fund  if  the  surplus  exceeds  125%  of  the 
operating  budget.  Mr.  Elzey  said  the  Commission  can  re-evaluate  the  proposals  in  hght 
of  the  financial  data  and  schedule  of  capital  programs  and  determine  if  it  is  consistent 
with  the  City  Attorney's  opinion. 

Commissioner  Makras  suggested  that  staff  re-evaluate  the  fund  transfer  proposal, 
scrutinize  all  capital  projects,  and  set  priorities  of  projects  which  should  be  funded.  When 
a  surplus  is  created,  and  if  it  exceeds  the  125%  criteria,  a  decision  could  be  made  to 
transfer  that  surplus  to  the  general  fund. 

Teresa  Serata,  Budget  Director  for  the  Mayor's  Office,  spoke  about  the  status  of  the 
Mayor's  review  of  the  PUC's  proposed  organizational  structure.  She  suggested  that  the 
Commission  consider  the  organizational  issue  in  time  for  the  coming  1993-94  budget 
review.  Ms.  Serata  stated  that  as  they  prepare  their  final  recommendation  to  the  Mayor 
they  will  consider  the  $2.8  million  savings  in  efficiencies,  either  a  combination  of  the 
PUC  General  Manager's  recommendations  and  the  Municipal  Railway's 
recommendations,  and  possible  savings  resulting  from  the  information  requested  by 
Commissioner  Makras  with  respect  to  supervisor  ratios  and  overtime  costs. 

Johnny  Stein,  General  Manager,  Municipal  Railway,  presented  his  budget  proposal  and 
discussed  its  impact  on  the  Municipal  Railway's  daily  operations.  His  proposal  totals  to 
an  annual  savings  of  $1.4  miUion  which  will  be  achieved  through  eliminating  or 
transferring  some  positions  to  grant  funding  sources.  He  stated  that  it  is  not  certain  that 
those  positions  recommended  to  be  charged  to  grant  funds  will  get  funded.  The  proposal 
also  included  reducing  the  contract  for  engine  rebuild  services  from  $600,000  to  $300,000 
by  bringing  the  work  in-house  and  deferring  wheelchair  overhauls  to  avoid  maintenance 
costs  this  year,  saving  $50,000  in  this  year's  budget. 
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Mr.  Elzey  stated  that  there  is  an  opportunity  to  bring  the  Geary  Boulevard  Corridor  Study 
in-house  using  a  combination  of  Municipal  Railway  and  City  Planning  staff. 
Commissioner  Makras  supported  the  idea  and  directed  staff  to  work  with  the  Depanment 
of  City  Planning  and  see  how  much  expertise  of  the  City  Planning  staff  can  be  utilized 
and  put  out  for  bid  any  part  of  the  work  that  cannot  be  done  by  either  department.  He 
stated  that  it  is  prudent  to  consider  looking  at  one  department  to  work  with  another 
department  in  order  to  save  someone's  job  and  still  get  the  project  completed. 

Commissioner  Makras  stated  that  the  Utilities  Engineering  Bureau  should  be 
self-sufficient  and  should  start  charging  fees  to  different  projects  to  increase  the  overhead 
recovery  rate  under  the  1992-93  budget.  Richard  Brandt,  Manager.  Utilities  Engineering 
Bureau,  said  that  there  are  some  people  working  on  a  job  that  could  be  directly  charged  to 
the  project.  He  said  there  are  some  positions  being  charged  to  the  operating  cost  which 
cannot  be  charged  to  grant  funding,  such  as,  most  management  and  supervisory  positions. 

David  Pilpel  commented  on  the  budget  proposals.  He  suggested  preparing  an  outline  of 
objectives  to  maintain  a  high  quality  of  service  and  decide  how  this  objective  can  be 
funded.  He  stated  that  the  proposal  for  the  Water  Department  and  the  Municipal  Railway 
puts  the  City  in  greater  financial  risks.  He  stated  he  did  not  oppose  service  reductions  and 
fare  increases. 

Carol  Isen  of  Local  21 ,  Professional  and  Technical  Engineers  raised  the  issue  of  the 
proposal  to  eliminate  three  transportation  planner  positions. 

Howard  Straussner,  Chair  of  the  SF  Group  Transportation  Committee,  agreed  with  the 
Mayor's  Fiscal  Advisory  Committee  report. 

Walter  Graze,  Acting  Manager,  Health  &  Safety,  spoke  about  the  impact  of  the  proposed 
changes  in  the  Health  and  Safety  division. 

Alice  Fialkin  of  the  Transpon  Workers  Union,  Local  200,  suggested  cutting  positions  at 
the  management  level. 

Jano  Oscherwitz  of  Local  790,  commented  that  there  were  no  upper  management 
positions  recommended  for  cuts.  She  urged  the  Commission  not  to  consider  the  budget 
recommendations. 

Carol  Isen,  representative  of  Local  21,  opposed  those  engineering  positions  proposed  to 
be  cut.  She  suggested  that  a  Hst  of  positions  earning  $85,000  be  made  available  to  the 
public. 

Ray  Antonio,  Transport  Workers  Union  Local  250A,  spoke  about  the  impact  of  work  rule 

changes. 

Lawrence  Martin,  International  Representative,  Transport  Workers  Union,  stated  that  the 
union  had  no  intention  of  reopening  its  contract  if  there  is  no  money  on  the  table. 

John  Russo  of  the  Bureau  of  Management  Information  Systems  expressed  his  opposition 
to  the  proposed  cuts  in  the  bureau. 

Commissioner  Jefferson  moved  and  Commissioner  Makras  seconded  to  accept  the  bureau 
proposal  with  the  following  amendments:  (1)  there  will  be  no  downgrading  of  positions 
unless  the  positions  are  being  significantly  reduced  in  terms  of  scope  and  responsibihty; 
(2)  reinstate  the  two  positions  in  Health  and  Safety;  (3)  allow  the  General  Manager  of  the 
Pubhc  Utihties  Commission  and  the  Manager  of  the  UtiUties  Engineering  Bureau  to  have 
flexibility  with  respect  to  the  organizational  aspects  of  the  Utilities  Engineering  Bureau 
and  hold  this  issue  in  abeyance  for  the  time  being. 

The  Commission  voted  4-1  to  adopt  the  bureau  package  as  amended,  with  Commissioner 
Hardeman  voting  no.  Commissioner  Hardeman  said  that  he  did  not  favor  the  proposal 
because  he  felt  that  there  should  be  more  positions  cut  at  the  managerial  level. 
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With  respect  to  the  Utilities  Engineering  Bureau.  Commissioner  Jefferson  directed  the 
General  Manager  of  the  Pubhc  UtiUties  Commission  and  the  Manager  of  the  Utilities 
Engineering  Bureau,  to  work  together  and  come  up  with  a  proposal  to  shift  more  costs  to 
overhead  and  make  the  costs  of  capital  projects  reimbursable  to  UEB. 

On  motion  of  President  Chin,  seconded  by  Commissioner  Jefferson,  the  Commission 
voted  to  adopt  the  Municipal  Railway  package  presented  by  the  General  Manager  of  the 
Municipal  Railway  and  to  reinstate  the  two  Transit  Information  Clerks  m  the  Telephone 
Information  Center  of  the  Community  Affairs  Division,  in  order  to  maintain  seven-day 
transit  information  service  to  the  public.  Commissioner  Makras  reiterated  that  a  seven 
day  operation  is  necessary  for  the  transportation  system  to  run  efficiently  and  to  better 
serve  San  Francisco's  tourism  industry. 

Commissioner  Makras  stated  that  he  would  like  to  look  at  the  middle  management  level  to 
see  if  those  positions  can  be  downgraded  to  maintain  the  same  number  of  workforce  and 
avoid  laying  off  people.  Andrea  Gourdine.  Manager  of  the  Bureau  of  Personnel  and 
Training,  stated  that  the  Civil  Service  Commission  will  not  permit  downgrading  of 
positions  as  long  as  the  functions  are  not  downgraded  as  well. 

Commissioner  Jefferson  suggested  that  the  Commission  should  revisit  the  issue  that 
Commissioner  Hardeman  is  concerned  about  to  find  ways  to  get  to  the  level  of 
bureaucracy  as  part  of  the  next  budget  review. 

Commissioner  Carson  asked  Stuart  Sunshine  of  the  Mayor's  Office,  whether  the  Mayor 
will  ask  for  an  altemative  proposal  if  one  or  any  of  the  PUC's  proposal  is  not 
satisfactory.  Stuart  Sunshine  responded  that  he  did  not  know  whether  the  proposals  will 
work. 


THEREUPON  THE  MEETING  WAS  ADJOURNED:  12:20  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CTTV  AND  COUNTY  OF  SAN  FftANCISCO 


Na  


WHEREAS,  on  September  11,  1992,  this  Commission  adopted  Resolution  No. 
92-0265,  recommending  to  the  Mayor  measures  totalling  $15  million  for  reducing  the 
1992-93  budget;  and 

WHEREAS,  on  September  15,  1992,  the  Commission  met  to  further  consider  the 
$15  million  budget  reduction  package,  pculicularly  the  $2.8  milhon  in  administrative  and 
program  efficiencies;  and 

WHEREAS,  this  matter  was  further  continued  to  September  17,  1992;  now, 
therefore,  be  it 

RESOLVED.That  this  Commission  approves  the  budget  reduction  proposal  for 
the  bureaus  presented  by  the  General  Manager  of  PubUc  Utihties  with  the  following 
amendments:  (1 )  no  downgrading  of  positions;  (2)  reinstate  two  positions  in  Health  and 
Safety;  and  (3)  hold  organizational  aspects  in  abeyance;  and  be  it 

FURTHER  RESOLVED,  That  this  Commission  approves  the  budget  reduction 
proposal  for  the  Municipal  Railway  presented  by  the  General  Manager  of  the  Municipal 
Railway  with  the  following  amendment:  reinstate  two  Transit  Information  Clerks  in 
Community  Affairs,  in  order  to  maintain  seven-day  transit  information  service  to  the 
public. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     ,     SEPTEMBER  1 V  1992 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 
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Call  to  Order:  2:10  p.m. 


Present;  President  Gordon  Chin,  Vice  President  Victor  G.  Makras,  Commissioner 

James  D.  Jefferson,  Commissioner  Patricia  A.  Carson,  Commissioner 
Michael  E.  Hardeman 


On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner  Jefferson,  the 
Minutes  of  the  Regular  Meeting  of  September  8,  1992  and  the  Minutes  of  the  Recessed 
Meeting  of  September  11,  1992  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


RESOLUTION 
NO. 


On  motion  of  Jefferson,  seconded  by  Makras,  the  following 
resolution  was  adopted: 

92-0267         FM     Authorizing  the  Assistant  General  Manager  of  Finance  to  apply  for, 
accept,  and  expend  $1,500,000  of  FTA  Surface  Transportation 
Program  capital  assistance  including  the  required  local  match  funds 
to  implement  the  Muni  Fixed  Facility  Improvement  Project. 

VOTE:   AYES  -  Chin,  Makras,  Jefferson,  Carson,  Hardeman 


On  motion  of  Jefferson,  seconded  by  Makras,  the  following 
resolution  was  adopted: 

92-0268         FM     Authorizing  the  Assistant  General  Manager  of  Finance,  to  seek  a 
grant  scope  modification  reducing  the  federal  share  of  project  cost 
in  the  Municipal  Railway's  Advanced  Train  Control  System 
(ATCS)  Project  under  FTA  grant  CA-03-0363. 

VOTE:   AYES  -  Chin,  Makras.  Jefferson,  Carson,  Hardeman 


On  motion  of  Jefferson,  seconded  by  Makras,  the  following 
resolution  was  adopted: 

92-0269  FM  Authorizing  the  Assistant  General  Manager  of  Finance  to  apply  for, 
accept  and  expend  $17,647,059  of  FTA  Section  3  capital  assistance 
to  purchase  trolley  coaches. 

VOTE:   AYES  -  Chin,  Makras,  Jefferson,  Carson,  Hardeman 
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On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 


92-0270         UEB   Directing  staff  to  develop  a  revised  design  for  Municipal  Railway 
Contract  No.  MR-895  for  the  construction  of  the  J-M  Platform  and 
Trackway  Improvement  Project  in  accordance  with  the  concept 
presented  to  the  Commission  by  the  Facilitator  of  the  special 
committee,  consisting  of  approximately  200  foot  center  track  with  a 
wye  at  each  end,  to  be  located  south  of  San  Francisco  State 
University  and  elimination  of  the  north  track. 

VOTE:  AYES  -  Chin,  Carson,  Jefferson,  Hardeman 

NOES  -  Makras 


On  motion  of  Makras,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

92-0271  UEB   Rejecting  bid  call  for  Municipal  Railway  Contract  No.  MR-895  for 

the  construction  of  the  J-M  Platform  &  Trackway  Improvement 
Project. 

VOTE:  AYES  -  Chin,  Makras,  Carson,  Jefferson,  Hardeman 


On  motion  of  Jefferson,  seconded  by  Carson,  the  following 
resolution  was  adopted: 

92-0272         FM     Requesting  the  Controller  to  allot  funds  and  to  draw  warrants 

against  such  funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  San  Francisco  Municipal  Railway  totaling  $80,000.00. 

VOTE;   AYES  -  Chin,  Makras,  Carson,  Jefferson,  Hardeman 


On  motion  of  Carson,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0273         FM     Requesting  the  Controller  to  allot  funds  and  to  draw  warrants 

against  such  funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  San  Francisco  Water  Department  totaling  $26,000.00. 

VOTE:  AYES  -  Chin,  Carson,  Jefferson,  Hardeman 

NOES  -  Makras 


On  motion  of  Jefferson,  seconded  by  Carson,  the  following 
resolution  was  adopted: 

92-0274         UEB  Approving  Contract  Modification  No.  19  in  the  amount  of 

$397,955.00  to  Municipal  Railway  Contract  No.  MR-869.  Potrero 
Facibty  Rehabihtation,  N.  L.  Barnes  Construction  Co.,  Inc., 
Contractor. 

VOTE:  AYES  -  Chin,  Makras,  Carson,  Jefferson,  Hardeman 
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On  motion  of  Jefferson,  seconded  by  Carson,  the  following 
resolution  was  adopted: 

92-0275  UEB   Rejecting  all  bids  received  on  July  28,  1992  for  San  Francisco 

Water  Department  Contract  No.  WD-2129.  12-Inch  Ductile  Iron 
Main  Installation  in  Johnstone  Drive,  Medical  Center  Road,  and 
Clarendon  Avenue,  and  authorizes  re -advertisement  of  this  work  as 
San  Francisco  Water  Department  Contract  No.  WD-2129R. 

VOTE:   AYES  -  Chin,  Makras,  Carson,  Jefferson,  Hardeman 

On  motion  of  Hardeman,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

92-0276         MR     Authorizing  the  General  Manager  of  the  Public  Utihties 

Commission  to  negotiate  an  agreement  with  Wilbur  Smith 
Associates  for  professional  services  to  conduct  the  Bayshore 
Corridor  System  Planning  Study,  at  a  cost  not  to  exceed  $400,000. 

VOTE:  AYES  -  Chin,  Makras,  Carson,  Jefferson,  Hardeman 

On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

92-0277         MR    Approving  the  final  San  Francisco  Municipal  Railway  Short  Range 
Transit  Plan  and  Capital  Improvement  Program  for  1992-2001. 

VOTE:   AYES  -  Chin,  Makras,  Carson,  Jefferson,  Hardeman 


On  motion  of  Makras,  seconded  by  Carson,  the  following  resolution 
was  adopted: 

92-0278         MR    Allowing  members  of  the  Armed  Forces  in  uniform  to  ride 

Municipal  Railway  vehicles  without  payment  of  fares  during  Navy 
Fleet  Week.  October  10  through  October  14,  1992. 

VOTE:   AYES  -  Chin.  Makras,  Carson,  Jefferson,  Hardeman 


On  motion  of  Jefferson,  seconded  by  Makras,  the  following 
resolution  was  adopted; 

92-0279         MR     Setting  the  date,  time  and  place  for  a  public  hearing  to  consider 
revisions  to  the  Municipal  Railway  fare  schedules  and  service 
adjustments. 

VOTE:  AYES  -  Chin,  Makras,  Carson.  Jefferson,  Hardeman 


On  motion  of  Makras,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

92-0280         WD    Stating  an  intent  to  declare  as  surplus  to  the  Water  Department's 

operating  needs  the  parcel  located  in  Scin  Francisco  and  San  Mateo 
counties,  which  totals  17.35  acres,  pending  discussion  and  further 
review  of  information  with  the  Director  of  Property. 

VOTE:  AYES  -  Chin,  Makras,  Jefferson,  Hardeman 

NOES  -  Carson 
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On  motion  of  Hardeman,  seconded  by  Carson,  the  following 
resolution  was  adopted; 

92-0281  WD    Authorizing  the  General  Manager  of  the  Water  Department  to 

execute  the  renewal  of  the  agreement  with  the  East  Bay  Regional 
Park  District  at  a  cost  of  $30,000  for  helicopter  services  for  the 
prevention  of  fire  and  security  trespasses  on  watershed  lands  in 
Alameda,  Santa  Clara,  and  San  Mateo  Counties  for  fiscal  year 
1992-93. 

VOTE:   AYES  -  Chin,  Makras,  Carson,  Jefferson,  Hardeman 


On  motion  of  Makras,  seconded  by  Carson,  the  following  resolution 
was  adopted: 

92-0282         WD    Authorizing  the  General  Manager  of  the  Public  Utilities 

Commission  to  modify  the  Professional  Services  Agreement  for 
legal  counsel  with  Howard,  Rice,  Nemerovski,  Canady,  Robertson 
&  Falk  extending  the  term  to  an  additional  three  years  commencing 
with  the  Controller's  certification  date  for  an  amount  not  to  exceed 
$79,800.00  during  FY  1992-93. 

VOTE:   AYES  -  Chin,  Makras,  Carson,  Jefferson,  Hardeman 


On  motion  of  Chin,  seconded  by  Jefferson,  the  following  resolution 
was  adopted: 

92-0283         WD    Authorizing  the  General  Manager  of  the  Water  Department  to 

negotiate  and  execute  a  professional  services  agreement  with  CH2M 
HELL  for  an  amount  not  to  exceed  $1,000,000  for  the  development 
of  a  Groundwater  Master  Plan. 

VOTE:   AYES  -  Chin,  Makras,  Carson,  Jefferson,  Hardeman 


On  motion  of  Makras,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

92-0284         FM     Amending  PUC  Resolution  #92-0224,  committing  the  San  Francisco 
PubUc  Utilities  Commission  to  provide  local  match  financing  equal 
to  20%  of  the  total  Surface  Transportation  Program 
(STP)/Congestion  Management  and  Air  Qucdity  (CMAQ)  cost  of 
projects  identified  in  the  PUC's  FY  93  Federal  Transportation 
Administration  (FTA)  Capital  and  Operating  Assistance  Grant 
AppUcation. 

VOTE:  AYES  -  Chin,  Makras,  Carson,  Jefferson,  Hardeman 


On  motion  of  Makras,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

92-0285         UEB   Denying  the  protest  by  Samsung/Mergentime  and  upholding  their 
disquaUfication  from  bidding  on  the  Muni  Metro  Turnaround 
construction  contract. 

VOTE:  AYES  -  Chin,  Makras,  Carson,  Jefferson,  Hardeman 
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The  Commission  took  the  calendar  out  of  order  and  discussed  Items  8,  9  and  10  first  and 
then  proceeded  to  the  report  of  the  General  Manager. 

Resolution  No.  92-0270  -  Directing  staff  to  develop  a  revised  design  for  Municipal 
Railway  Contract  No.  MR-895  for  the  construction  of  the  J-M  Platform  and  Trackway 
Improvement  Project. 


Resolution  No.  92-0271  -  Rejecting  bid  call  for  Municipal  Railway  Contract  No.  MR-895 
for  the  construction  of  the  J-M  Platform  &  Trackway  Improvement  Project. 

Don  BLrrer,  facilitator  for  the  special  committee  on  the  19th  Avenue  Project,  discussed  the 
issues  presented  at  the  committee  meetings,  such  as:  safety  (the  platform  was  too  narrow 
for  handicap  access);  and,  the  railroad  appearance  the  project  will  create  in  the 
neighborhood.  He  reported  that  the  Committee  had  worked  out  a  compromise  to  reduce 
the  railroad  appearance  by  using  a  center  track  rather  than  a  pocket  track.  However,  they 
did  not  actually  arrive  at  a  consensus.  He  recommended  that  the  Commission  reject  the 
pocket  track  idea  and  request  the  Municipal  Railway  to  redesign  the  project  in  a  way  that 
would  accomplish  the  needs  of  the  transit  system  and  minimize  the  impact  to  the 
community. 

John  Herlihy,  Chairman  of  the  19th  Avenue  Coalition,  discussed  the  concerns  of  the 
Coahtion  such  as  safety  issues  and  overhead  wires  going  across  19th  Avenue.  He  stated 
that  none  of  the  platforms  conforms  with  the  Americans  with  Disabihties  Act.  He  said 
that  what  the  compromise  design  proposes  is  still  a  pocket  track.  He  stated  that  he  is 
opposed  to  the  wye  concept  of  a  200  feet  long  track  because  it  will  provide  capacity  to 
store  cars.  He  said  the  coalition  would  favor  crossover  tracks  over  the  center  track.  Mr. 
Figone  of  the  Municipal  Railway  described  the  concept  of  how  center  tracks  and  pocket 
tracks  work.  He  stated  that  the  compromise  plan  proposed  by  Mr.  Birrer  gives  the 
department  more  elements  of  operating  flexibiUty  than  crossover  tracks.  The  compromise 
center  track  will  be  located  between  the  S.F.  State  and  Junipero  Serra  with  a  double  wye 
design  to  enable  cars  to  turn  in  both  directions.  Ken  Jew  of  the  Utihties  Engineering 
Bureau  said  that  it  will  take  an  additional  seven  months  to  revise  the  design. 

President  Chin  commended  Mr.  Birrer,  the  staff  and  the  neighborhood  for  their  efforts 
regarding  this  project.  President  Chin  mentioned  the  importance  of  the  community's 
participation  in  the  design  process  and  discussion  on  the  location  alternative.  Mr.  Herlihy 
said  the  community  will  continue  to  communicate  with  the  PubUc  Utihties  Commission 
and  the  Municipal  Railway. 

Bobby  Brown,  President  of  the  Transpon  Workers  Union  Local  250A,  asked  why 
operator  restrooms  were  not  in  the  project.  Mr.  Elzey  stated  that  the  revised  plan  is  to  use 
Chevron's  facilities.  Commissioner  Jefferson  directed  staff  to  include  Local  250A  in  the 
discussion  of  the  design. 

On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner  Hardeman,  the 
Commission  voted  4-1  to  direct  staff  to  develop  the  design  presented  as  the  center  track 
concept,  eliminate  the  north  track  otherwise  known  as  Stonestown  track,  and  continue  to 
meet  with  the  Lakeside  neighborhood  to  work  towards  reaching  a  compromise  on  those 
issues  attendant  to  the  project  such  as  overhead  wires  and  safety  issues.  Commissioner 
Makras  voted  no.  He  stated  that  he  still  sees  the  proposed  center  track  as  a  pocket  track, 
and  that  the  Municipal  Railway  has  not  fully  demonstrated  the  need  for  the  project  and 
has  not  met  its  mandate. 

On  motion  of  Commissioner  Makras,  seconded  by  Commissioner  Hardeman,  the 
Commission  voted  unanimously  to  reject  the  bid  call  for  the  J-M  Platform  &  Trackway 
Improvement  Project. 
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REPORT  OF  THE  GENERAL  MANAGER: 


Status  of  the  PUC  1992-93  Budget 

Thomas  J.  Elzey,  General  Manager,  Public  Utilities  Commission,  reported  that  after  the 
Commission  acted  to  reduce  the  budget,  the  Mayor  made  further  reductions,  rejected  the 
equity  transfers,  and  directed  that  the  Commission  hold  hearings  (o  cut  service.  The 
Mayor  intends  to  transfer  money  from  the  Water  Department  to  the  Fire  Department  and 
to  require  that  the  department  achieve  a  savings  of  $1  miUion  through  furloughs. 

Teresa  Serata,  Budget  Director  for  the  Mayor,  was  asked  to  comment  on  the  Mayor's 
changes  to  the  PUC's  budget  proposal.  She  explained  the  changes  that  she  made  on 
administrative  efficiencies  were  reflective  of  positions  at  the  $85,000  or  senior 
management  level  as  directed  by  the  Mayor.  She  stated  that  the  Mayor  was  unable  to 
accept  the  equity  transfer  and  lowered  PUC's  share  in  the  budget  shortfall  to  $9.38 
million.  Furloughs  were  added.  She  stated  that  the  Mayor  will  favor  fare  increases  and 
service  reductions  to  replace  the  equity  transfers. 

Commissioner  Makras  asked  Ms.  Serata  whether  the  Mayor  will  accept  the  equity  transfer 
from  Hetch  Hetchy  and  the  Water  Department  if  PUC  were  to  meet  the  125%  rule.  Ms. 
Serata  responded  that  they  will  have  to  consult  with  the  City  Attorney's  Office  along  with 
the  sale  of  land  proposal. 

President  Chin  stated  that  PUC  is  obligated  to  state  its  best  case  in  temis  of  the 
department's  needs.  He  said  he  hopes  to  have  a  dialogue  with  the  Mayor's  office  with 
regard  to  major  budget  issues  such  as:  equity  transfers,  the  land  sale,  the  PUC's  ability  to 
go  over  position  by  position  as  long  as  the  savings  in  administrative  efficiencies  is  at  the 
same  level;  the  amount  of  the  Muni  fast  pass  increase  and  the  service  reductions.  Ms. 
Serata  stated  that  as  long  as  the  equity  transfers  will  be  considered  as  just  a  one  time  fix 
that  the  Commission  takes  responsibility  to  make  up  in  the  1993-94  budget,  she  does  not 
have  any  reservation  in  that  respect. 

Public  Comments: 

Linda  Jofuku,  of  Local  21,  expressed  her  concerns  about  the  three  5212  Principal 
Engineer  positions  recommended  for  deletion  from  the  budget.  She  suggested  that  the 
Commission  look  with  more  scmtiny  the  way  things  are  funded  and  to  review  the 
accounting  methods  in  order  to  preserve  more  positions.  She  said  there  are  a  large 
number  of  vacant  positions  in  the  budget. 

Michelle  Witt,  Director  of  Finance,  discussed  the  impact  of  the  Mayor's  package  to  the 
processing  and  approval  of  grant  applications.  Andrea  Gourdine,  Miinager,  Bureau  of 
Personnel  and  Training,  spoke  about  the  implications  of  the  proposal  to  demote  the  A490 
position  (Manager  of  Personnel  &  Training)  to  Senior  Personnel  Analyst  (1272)  which  is 
a  position  used  to  manage  a  medium  sized  personnel  operation.  Other  bureau  managers 
who  spoke  about  the  impact  of  the  Mayor's  budget  package  were  Richard  Brandt, 
Manager  of  the  Utilities  Engineering  Bureau;  Hans  Loffeld.  Manager  of  the  Bureau  of 
Management  Information  System;  and  Kirk  Lawson,  Manager  of  Management  Efficiency 
&  Productivity,  who  spoke  with  respect  to  Health  and  Safety. 

Commissioner  Jefferson  moved  to  direct  the  staff  to  analyze  the  implications  associated 
with  the  Mayor's  proposed  budget  cuts  and  to  communicate  them  to  the  Finance 
Committee  of  the  Board  of  Supervisors  during  the  budget  hearing.  Commissioner  Makras 
seconded  and  the  Commission  approved  the  motion  unanimously.  Commissioner 
Jefferson  directed  staff  to  request  an  opinion  from  the  City  Attorney  on  how  the  125% 
rule  can  be  met  to  implement  a  fund  transfer. 
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Commissioner  Makras  moved  to  direct  staff  to  submit  to  the  Commission  a  package 
listing  capital  projects  that  can  be  deobligated  to  meet  the  125%  mle  and  cover  the  equity 
transfer.  The  Commission  will  then  vote  on  the  deobligation  of  the  capital  projects. 
Commissioner  Makras  seconded  and  the  Commission  voted  unanimously  to  approve  the 
motion. 


Resolution  No.  92-0279  -  Setting  the  date,  time  and  place  for  a  public  hearing  to  consider 
revisions  to  the  Municipal  Railway  fare  schedules  and  service  adjustments. 

The  Commission  voted  to  set  a  pubhc  hearing  on  October  15,  1992  at  6:00  p.m.  in  the 
Board  of  Supervisors  Chambers  in  City  Hall  to  consider  fare  increases  and  service 
reductions. 


Resolution  No.  92-0280  -  Stating  an  intent  to  declare  as  surplus  to  the  Water 
Department's  operating  needs  the  17.35  acre  parcel  leased  to  the  Olympic  Club. 

Commissioner  Carson  stated  that  she  did  not  believe  that  this  sale  is  in  the  best  interest  of 
the  City.  She  said  that  it  gives  the  existing  lease  holder  the  exclusive  right  to  bid  and  she 
thinks  that  a  reserved  price  should  be  determined  before  putting  it  out  to  bid.  Tom 
Berliner,  Deputy  City  Attorney,  clarified  that  the  bid  has  to  be  within  90%  of  the 
appraisal.  Commissioner  Makras  recommended  that  the  Commission  state  its  intent  to 
declare  the  land  as  surplus  and  that  staff  prepare  a  sale  package  and  come  back  to  the 
Commission  so  they  can  look  at  it  as  a  whole. 

Resolution  No.  92-0285  -  Denying  the  protest  by  Samsung/Mergentime  and  upholding 
their  disqualification  from  bidding  on  the  Muni  Metro  Turnaround  construction  contract. 

Marilyn  Klinger,  counsel  for  Samsung/Mergentime  was  present  to  protest  the 
disqualification  of  Samsung/Mergentime  from  bidding  on  the  Muni  Metro  Turnaround 
construction  contract.  Samsung/Mergentime  failed  to  submit  the  required  financial 
information  for  the  prequalification  process.  Ms.  Klinger  contended  that  they  were 
disqualified  based  on  differences  in  the  interpretation  of  the  language  in  the  RFQ. 

Angela  Karikas  of  the  City  Attorney's  Office  outlined  the  reason  of  Samsung's 
disqualification  from  the  bid  process.  The  prequalification  process  required  contractors  to 
submit  audited  financial  statements  to  make  sure  that  the  contractor  is  financially 
qualified  to  do  the  job.  They  were  also  given  a  reasonable  time  to  comply  with  the 
requirements  of  the  RFQ. 

Commissioner  Makras  moved  to  deny  the  appeal,  seconded  by  Commissioner  Hardeman. 
Commissioner  Hardeman  stated  that  the  staff  handled  the  process  properly  and  that 
Samsung,  up  to  the  time  of  this  meeting,  has  not  met  the  requirements  of  the  RFQ. 

Item  No.  22:  Requesting  the  Public  Utilities  Commission  to  approve  the  list  of 
prequalified  contractors  and  authorize  the  UEC  to  soUcit  price  bids  on  the  Muni  Metro 
Turn  around  contract  from  the  prequalified  contractors. 

This  item  was  continued  to  the  next  regular  meeting. 

Mr.  Derek  D.  Wong  of  Dillingham  Construction  requested  that  the  Commission  not  delay 
the  approval  of  the  qualified  bidders. 
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Public  Comment: 


David  Pilpel  suggested  that  PUC  staff  should  work  with  the  Department  of  City  Planning 
on  an  environmental  review  with  regard  to  the  Muni  service  cuts.  Mr.  Elzey  said  they 
already  have  requested  City  Planning's  opinion  on  that  subject. 


THEREUPON  THE  MEETING  WAS  ADJOURNED:  7:05  P.M. 


Romaine  A.  Boldridge 
Secretary 
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TUESDAY,    SEPTEMBER    22,     1992  2:00    O'CLOCK  P.M. 

 oOo  

COMMISSIONER   CHIN:      With   no  objection. 
Commissioners,    we  will   proceed  with   Item  No.    8.  I'd 
like  to  ask  the  Secretary  to  read  that  item  into  the 
record . 

SECRETARY  BOLDRIDGE:  Item  No.  8  is  a  Public 
Hearing  authorizing  the  Assistant  General  Manager  of 
Finance  to  apply  for,  accept  and  expend  $1,500,000  of 
FTA  Surface  Transport at  ion  Program  capital  assistance 
including  the  required  local  match  funds  to  implement 
the  Muni   Fixed  Facility   Improvement  Pro j  ect . 

MR.    ELZEY:      Would  you   like  her  to   read  all 
three   items  at  the  same  time?     Why  don't  we  read  all 
three   o f  them . 

SECRETARY   BOLDRIDGE:      Item  No.    9    is  a  Public 
Hearing  authorizing   the  Assistant  General   Manager  of 
Finance  to  seek  a  grant  scope  modification  reducing  the 
federal  share  of  project  cost   in  the  Municipal 
Railway's  Advanced  Train  Control   System  Project  under 
the   FTA  grant  CA-03-0363. 

Item  No.    10   is  a  Public  Hearing  authorizing 

the  Assistant  General  Manager  of   Finance  to  apply  for, 

accept   and  expend   $17,647,059   of   FTA  Section   3  capital 

assistance  to  purchase  trolley  coaches. 
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COMMISSIONER    CHIN:  Michelle. 

MS.    WITT:      President   Chin,    Cominissioners ,  the 
first   item  before  you   is   requesting   authorization  to 
apply ,    accept   and   expend   federal   capital   assistance  and 
required  local  match  for  various   fixed  facility  rehab 
projects.      It   includes  the  Metro  East   LRV  storage 
facilities   and   other   improvements   to  operating 
facilities  and  a  number  of  improvements  to  the  Metro 
system . 

This  legislation  actually  implements  policy 
and   legislation  that  has  been  approved  by  the  PUC  and 
the   Board  of   Supervisors  prior  to  today.      All   of  these 
items  are   in  the   current  Short  Range  Transit  plans.  If 
you  have  any  questions? 

COMMISSIONER  CHIN:      Commissioners,  any 
questions   to  make?      If  not,    why  don't  you  proceed  to 
Item  No.  9. 

MS.    WITT:  Okay. 

COMMISSIONER  CHIN:      Is  there  anybody   in  the 
public  who  would   like  to  testify  on  any  of  these  items? 
Go  ahead. 

MS.   WITT:      This  item  is  amending  a  current 
grant  where  we  are   funding  the  Automatic  Train  Control 
System   for  Muni,    and   it's   lowering  the  federal 
participation   from  75  percent  to   36  percent.      This  is 
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due    to    a    number    of    reasons.       One    is    that    ATCS , 
originally   we   had   even   seen    it   as   a   project   that  we 
would   fund  and   implement  as  options  were  approved.  And 
FT A  had  since   asked  us  to  make   sure  we   had  a  financial 
plan   for  the   entire  project   in  place  before  they  would 
allow  us  to  start  spending  money.      That   is  primarily 
the  reason  why  you  are  seeing  the  shift. 

But   all   of   the  money  has  been  approved   in  the 
past  by  this  Commission  and  the  Board  of  Supervisors. 
This   is  you  just  amending  the  current  grant  agreement . 

COMMISSIONER  CHIN:      Commissioners,  any 
questions  on   Item  No.  9? 

COMMISSIONER  MAKRAS :      Would  you  be  able  to 
explain  how  we  can  be  looking   at   a  $52,000,000 
expenditure,    and  a  month  ago,   the  finance  package  be  in 
one  form,   and  today  it  changed  so  radically? 

MS.    WITT:      Well,    the  package  that  was  passed 
by  this  Commission  --  well,    you  mean   for  the  actual 
contract  approval   for  the  ATCS? 

MR.    ELZEY:      Just  ATCS. 
COMMISSIONER  MAKRAS:  Yes. 

MS .    WITT :      That   included  this   in  that  package . 
When  we  went  before  this  Commission  and  before  the 
Board  of  Supervisors,    the  package  was  a  $52,000,000 
package . 

ADAMS    CONVENTION    REPORTING       (415)  472-0350 


1 

2 

3 

4 

5 

6 

7 

8 

9 
10 
11 
12 
13 
14 
15 
16 
17 
18 
19 
20 
21 
22 
23 
24 
25 


COMMISSIONER   MAKRAS :       But    the    funding    from  a 
State    level   versus   other   funding    levels   has  changed 
dramatically.      How  could  a  month  ago  the   feds   offer  us 
75   percent   of   the  project,    and  today  have  the   feds  only 
offer  us   35,    and  expect  there  to  be   any   integrity  in 
this  process    if   after  we  vote   $52,000,000,    20   of  it 
shifts   from  Party  A  to   Party   B?     And   for  me  to  have  any 
integrity  that  what  we're  voting  on  each  time  we  see  it 
really   stands   for  the  merit  of  the  position  the 
departments   share  with  us? 

MS .    WITT :      Okay .      The   federal   government ,  when 
this   project  was   initially  planned  and  when  the 
financing  plan  was  put  together   for  ATCS,    the  plan 
included  a  number  of   federal   grants  that  would  be 
approved   in   later  years.      The   federal  government   --  and 
that  was   assuming  that  certain  options  would  be 
exercised   over  time   --  the   federal  government  said  that 
they  didn't  see  this   as   a   project  that  had  a  base  bid 
and  then  options   that  may   or  may  not  be  exercised  over 
time. 

They  decided  that  Muni  needed  the  entire 

package   of   $52,000,000,    and   it  was  at  that  point  that 

we  had  to  go  back  and  put   some   state  money   in  where 

federal   money  used  to  be.      We  aren't  going  to   lose  that 

federal  money.     That  federal  money  will  be  going 
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towards   another  project   in   the   capital  program. 

But  they  wanted  to  see  that  all  the  money  in 
place  up   front.      They  wouldn't   let  us  exercise  all  of 
the   opt  ions .      If   and  when  we  got  the  money ,    they  wanted 
to  be  sure   it  was  all  there  as  one  complete  package . 
So  we're  not   losing  money,   we're  shifting  it  among 
pro j  ects . 

COMMISSIONER  MAKRAS :      I   guess   it's  more   of  a 
general  comment  to  the  Commissioners  in  that  I 
understand  that  we're  not   losing   the  actual   funds  with 
respect  to  this.      But   it  does   show  flaws  within  the 
process  where  30  days  ago  we're  sold  a  package  that 
when  we   approve   $52,000,000,    the   federal  government  is 
offering   75  percent,    and  the   other  25   is  broken  down 
into   other  people  contributing  the  money. 

And  then  once  we   approve   it,    really  the  whole 
package  didn't  have  the  same   integrity   from  a  financial 
point  of  view  whereby  we  are   reshaping   it  and  reselling 
it  to  the   federal   government.      I   mean,    in  private 
practice  this  would  never  happen.      If  you  went  to  a 
bank  and  put  your  package   forward,    and  then  you  made 
substantial   changes   like  this,    the  bank  would  just 
throw  out  the  entire  package   and  say  we  have  to  start 

from  scratch . 

So   it's   just  a  general   comment ,    and   I  think 
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that    this    is    where    the   public    perceives    that  there's 
lots   of    fat    in   government,    and   that    it's   not   managed  as 
prudent ly   as   private  practice,    when  you  can  have  this 
type   of  differential   within   30  days   for  the  same 
pro j  ect . 

I 'm  not  questioning  our  vote  for  the  product 
and  what   it  will   give  San  Francisco   in  the   long  run. 
But  the  process   in   its  tracts   clearly   is   flawed  when  we 
vote   one  package   of   financing   and  then   30   days   later  we 
receive  another  package  in  finance.     At  least  it  bears 
a  question  to  me  that  somewhere  something  went  wrong  in 
packaging   it  the   first   round  to  have  to  make  major 
financing  alterations   like  this. 

MS.    WITT:      I   just  have  one   comment.      The  way 
the   federal   government  views  their  grants,    each  grant 
is  viewed  as   separate  unto   itself   and  a  project  within 
itself.      And  so  when  we   initially  applied   for  this 
grant,    we  thought  the  grant  would  be   a   75   percent  match 
to  a   smaller  project. 

The   federal   government  came  back  and   said  we 
agree  with  the  project  but  we  don't  agree  with  giving 
it  to  you  as  this   is   one  project  and  the  next  project 
will   be   a   separate  grant.      We  want  to  see   that  you  have 
the  financing  package  in  full,   because  we  don't  believe 
that  any  of  the  options  you  are  saying  are  truly 
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options,  but  these  are  things  you  will  need  to  maintain 
the  system. 

And   so  that   is  why  the  match  went  up 
significantly,    and   it's  because  of  the  way  they  view 
projects   in  grants  versus  the  way  we  had  been  planning 
it  for  this  project.     Typically,   they  don't  have  a 
problem  with  financing  in  increments  that  way ,   and  the 
only  way  we  can  get  around  doing  something  like  this  is 
to  get   some  kind   of   an  outs  id e  agreement  with  them  that 
they  will   view  a   number  of  grants   as   one  project,  as 
we're  doing  with  the  turnback  and   full   funding  grant 
agreement . 

COMMISSIONER  CHIN:      So  that  there's  no 
overriding  blanket  policy  that  FTA  has   implemented  to 
do  it  this  way? 

MS.    WITT:      No.      They 're  just  changing 

COMMISSIONER  CHIN:      They   told   us   to   do    it  this 
way   in  this  case. 

MS.    WITT:  Correct. 

COMMISSIONER  CHIN:  Commissioners,  any  other 
questions  on  Item  No.  9?  If  not,  Michelle,  why  don't 
you  go   on  with  Item  No .    10 . 

MS.    WITT:      Item  No.    10   is  a   request  to 
authorize  the  PUC  apply,    accept  and  expend  $17,000,000 
in   federal   capital   assistance,    and  the   required  local 
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match.       This    is    primarily    for    funding   the  replacement 
of   the   trolley   coaches    from  Muni,    the   standard  sized 
trolley   coaches.      This   again   is   in  the  Short  Range 
Transit   Plan  which  this   Coinniission  has  approved . 
MR .    ELZEV:      Will   approve . 

COMMISSIONER  CHIN:     Any  questions  from  the 
Commissioners . 

COMMISSIONER  JEFFERSON:      Mr.    President,    I  move 
adoption  of   Item  No.    8,    9   and  10. 

MR .    HARDEMAN :      Seconded . 

COMMISSIONER   CHIN:      Moved   and   seconded.  All 

in  favor. 

Opposed . 

All  right.     Those  items  are  adopted. 

[Whereupon ,    the   Publ ic  Hearing  on   Item  No.  8, 
Item  No.    9   and   Item  No.    10  was  concluded  at  2:25 
o ' clock  p.m. ] . 

 oOo  
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STATE  OF  CALIFORNIA 
COUNTY   OF  MARIN 


) 

)      ss . 

) 


I,   JULIANNE  EBERL,    do  hereby  certify  that  the 


foregoing  transcript  was  reported  in  shorthand  at  the 
time  and  place  therein  stated.     I  further  certify  that 
the  foregoing  is  a  full,   true  and  accurate 
transcription  of  the  proceedings  to  the  best  of  iity 
ability. 

I  further  certify  that  I  am  not  of  counsel  or 
attorney  for  either  or  any  of  the  parties  named   in  said 
action,   nor  in  any  way  interested  in  the  outcome  of  the 
cause  named  in  said  caption. 

IN  WITNESS  WHEREOF,    I  have  hereunto  set  my 
hand  and  affixed  my  seal  of  office  this 


day  of 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNPT  OF  SAN  FRANCISCO 


RESOLUTION  No.  ^   '     C  <:^7 


NHEREAS,  The  Secretary  of  Transportation  is  authorized  to  make 
monies  available  pursuant  to  the  1991  Intermodal  Surface  Transportation 
Assistance  Act  (ISTEA)  for  mass  transportation  projects;  and 

WHEREAS.  The  Public  Utilities  Commission.  City  and  County  of  San  Francisco, 
is  an  eligible  claimant  for  capital  assistance  projects  pursuant  to  the  1991 
Intermodal  Surface  Transportation  Efficiency  Act  ;  and 

WHEREAS,  The  contract  for  financial  assistance  will  impose  certain 
obligations  upon  the  applicant,  including  the  provision  by  it  of  the  local 
share  of  project  costs;  and 

WHEREAS,  It  is  required  by  the  federal  government  th(it  the  Public 
Utilities  Commission  afford  an  adequate  opportunity  for  public  hearing  with 
adequate  prior  notice;  and 

WHEREAS,  It  is  further  required  by  the  federal  government  that  the 
Public  Utilities  Commission  hold  a  public  hearing  If  anyone  with  a  significant 
economic,  social,  or  environmental  interest  requests  one;  and 

WHEREAS,  The  requirements  will  be  met  by  this  public  notice  of 
intent  to  hold  a  public  hearing  1f  anyone  with  a  significant  economic,  social, 
or  environmental  interest  requests  one;  and 

WHEREAS,  It  is  required  by  the  U.S.  Department  of  Transportation  in 
accord  with  the  provision  of  Title  VI  of  the  Civil  Rights  Act  of  1964.  that 
when  filing  an  application  for  assistance  under  the  ISTEA,  the  applicant  give 
an  assurance  that  it  will  comply  with  Title  VI  of  the  Civil  Rights  Act  of  1964 
and  the  U.S.  Department  of  Transportation  requirements  thereunder;  and 

WHEREAS,  It  is  the  goal  of  the  applicant  to  use  women  and  minority 
business  enterprises  to  the  fullest  extent  possible  on  this  project,  and  to 
establish  and  administer  definitive  procedures  to  ensure  that  disadvantaged 
businesses  including  women  and  minority-owned  businesses  have  the  maximum 
possible  opportunity  to  compete  for  supply,  equipment,  consultant,  and  other 
service  contracts,  now,  therefore  be  it 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission,  is  authorized  to  apply  for,  accept,  and  expend 
$l,r)00.000  of  FTA  Surface  Transportation  Program  capital  assistcince  including 
Lhe  required  local  match  funds  to  implement  the  project  as  detailed  in 
Attachment  A;  and  be  it 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  furnish  whatever  additional 
information  might  be  requested  by  the  funding  agencies  in  connection  with  this 
request;  and  be  it 

JL: Ims/6391G 


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  GF  fiAN  FRANCISCO 


RESOLUTION  Na  ^  -^     (i  ^67 


FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of  Finance  is 
authorized  to  execute  and  file  with  such  application  an  assurance  or  any  other 
document  required  by  the  U.S.  Department  of  Transportation  effectuating  the 
purpose  of  Title  VI  of  the  Civil  Rights  Act  of  1964;  and  be  it 

FURTHER  RESOLVED,  That  the  General  Manager  is  authorized  to  set  forth  and 
execute  affirmative  disadvantaged  businesses  policies  including  women  and 
minority-owned  businesses  in  connection  with  the  project's  procurement  needs; 
and  be  it 

FURTHER  RESOLVED,  That  the  Directors  of  the  San  Francisco  Municipal 
Railway  Improvement  Corporation  are  requested  to  allocate  local  match 
financing  or  advanced  capital  funding,  as  needed,  for  this  federal  grant  if 
the  required  local  matching  monies  are  not  obtained  from  the  State  of 
California  or  through  Metropolitan  Transportation  Commission  allocated 
resources . 


JL:lms/6391G 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Its  meeting  of  :  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

OTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  The  FTA  has  approved  funding  Muni's  Advanced  Train 
Control  System  (ATCS)  through  grant  CA-03-0363  in  the  amount  of 
$18,000,000;  and 

WHERE^IS,   Changes  to  this  grant  project  were  necessary  to 
cover  additions  to  the  project  as  well  as  increased  costs 
associated  with:    (1)    installation  during  very  brief  non-revenue 
service  hours  so  as  not  to  interrupt  normal  Muni  Metro  revenue 
services ,    ( 2 )   enhanced  safety  and  higher  reliability  and 
availability  requirements ,    { 3 )    additional  vehicle  computers  for 
new  Light  Rail  Vehicles  to  be  supplied  by  Breda,    (4)  automated 
digitized  voice  announcement  systems  to  address  new  ADA 
requirements ,    (5 )   project  delays  associated  with  the  n«^ed  to 
rebid  the  contract,   and   (6)   overall  project  cost  escalation 
(inflation)    since  1988;  and 

WHEREAS,   Additional   local  and  state  funds  required  to  meet 
these  needs  have  increased  the  grant  project  budget  to 
$37,774,724;  and 

WHEREAS,   The  infusion  of  additional  and  local  and  state 
funds  has  decreased  the  federal  share  in  this  grant  project  from 
75%  to  36%;  and 

WHEREAS,   This  major  reduction  in  federal  share  requires  an 
FTA  grant  amendment  amending  the  language  in  the  grant  scope;  and 

WHEREAS,    This  grant  amendment  involves  a  $0  scope  change; 

find 

WHEREAS,   The  PUC  has  already  authorized,   through  Resolution 
92-0171    (June  9,    1992)   a  contract  not  to  exceed  $52.7  million, 
funding  Alcatel  Canada  for  procurement  and  installation  of  Muni's 
ATCS;   now,   THEREFORE  be  it 

RESOLVED,   That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission,   is  authorized  to  seek  a  grant  scope 
modification  indicating  a  reduced  federal  share  in  the  ATCS 
project  under  FTA  grant  CA-03-0363;   and  be  it 

FURTHER  RESOLVED,   That  the  Assistant  General  Manager  of 
Finance,   PUC  is  authorized  to  furnish  whatever  additional 
information  might  be  requested  by  the  funding  agencies  in 
connection  with  this  request . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,    SEPTEivlBER  22  1992 

at  its  meeting  of  


Secretary,~Public  Utilities  Commi 
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PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTV  OF  SAN  FRANCISCO 

RESOLUTION  No.    U  ^""Qx^GS 


WHEREAS,   The  Secretary  of  Transportation  is  author i zed  to 
make  monies  available  pursuant  to  the  Federal  Transit  Act  of 
1991,    as   amended,    for  mass  transportation  projects;  and 

WHEREAS,    The  Public  Utilities  Commission,    City  and  County 
of  San  Francisco,   is  an  eligible  claimant  for  capital  assistance 
projects  pursuant  to  the  Federal  Transit  Act  of  1991,   as  amended; 
and 

WHEREAS ,    The  Public  Utilities  Commission  is  eligible  for 
$15,  000, 000  of  Section  3  capital  assistance,   er.cluding  required 
local  match  funds  from  the  Federal  Transit  Administration  (FTA) 
in  FY92  for  the  purchase  of  trolley  coaches;  and 

WHEREAS ,    The  contract  for  financial  assistance  will  impose 
certain  obligations  upon  the  applicant,   including  the  provision 
by  the  applicant  of  the  local  share  of  project  costs;  and 

WHEREAS,    The  Public  Utilities  Commission  is  eligible  for 
$2,647,059  of  required  local  match  funds  from  the  State  of 
California  Transit  Capital  Improvement  funds,   and/or  funds  from 
the  Clean  Air  and  Transportation  Act  of  1990,   and/or  the  Kopp- 
Katz-Baker  Transportation  Blueprint   for  the  Twenty-First  Century, 
and/or  AB  664  Bridge  Toll  Revenues,   and/or  Regional  Measure  One 
Bridge  Toll  Revenues,    and/or  Transit  Development  Impact  Fee, 
and/or  San  Francisco  Municipal  Railway  Improvement  Corporation 
Funds,   and/or  Transportation  Sales  Tax  Revenues  to  purchase 
trolley  coaches;  and 

WHEREAS,    It   is   required  by  the  federal  government  that  the 
Public  Utilities  Commission  afford  an  adequate  opportunity  for 
public  hearing  with  adequate  prior  notice;  and 

WHEREAS,    It  is  further  required  by  the  federal  government 
that  the  Public  Utilities  Commission  hold  a  public  hearing  if 
anyone  with  a  significant  economic,    social,   or  environmental 
interest  requests  one;  and 

WHEREAS,    It  is  required  by  the  U.S.   Department  of 
Transportation  in  accord  with  the  provision  of  Title  VI  of  the 
rivil  Rights  Act  of  1964,   that  when  filing  an  application  for 
assistance  under  the  Federal  Transit  Act  of  1991,   as  amended,  the 
applicant  give  an  assurance  that  it  will  comply  with  Title  VI  of 
the  Civil  Rights  Act  of  1964  and  the  U.S.  Department  of 
Transportation  requirements  thereunder;  and 


PUBLIC  UTILITIES  COMMISSION 


CrrV  AND  COUNTY  of  SAN  FRANCISCO 


RESOLUTION  Na    5j  fjX^(>3 


WHEREAS ,    It  is  the  goal  of  the  applicant  to  use  women  and 
minority  business  enterprises  to  the  fullest  extent  possible  on 
these  projects,   and  to  establish  and  administer  definitive 
procedures  to  ensure  that  disadvantaged  businesses ,  including 
women  and  minority-owned  businesses,   have  the  maximum  possible 
opportunity  to  compete  for  supply ,   equipment ,    consultant ,  and 
other  service  contracts;   now,   THEREFORE  be  it 

RESOLVED,   That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  apply  for,  accept, 
and     expend  $17,647,059  of  FTA  Section  3  capital  assistance, 
including  the  required  local  match  funds,   to  purchase  trolley 
coaches;   as  detailed  below: 

Trolley  Purchase  and  Sales  Tax  $14,823,530 

Spare  Parts  1,326,529 

Force  Account    (salary,    fringes)  475,113 

Professional  Services  617,647 

Contingency  264, 706 

Project  Administration  142,534 


Estimated  Project  Cost  $17,647,059 

Federal  Section  3  Share   (85%)  $15,000,000 
Local  Share    (15%)  02,647,059 
Total  Funding  $17,647,059 

and;   be  it 

FURTHER  RESOLVED,    The  Assistant  General  Manager  of 
Finance,   Public  Utilities  Commission  is  authorized  to  furnish 
whatever  additional  information  might  be  requested  by  the  funding 
agencies  in  connection  with  this  request;   and  be  it 

FURTHER  RESOLVED,    That  the  Assistant  General  Manager  of 
Finance  is  authorized  to  execute  and  file  with  such  applications 
an  assurance  or  any  other  document  required  by  the  U.  o, 
Department  of  Transportation  effectuating  the  purpose  of  Title  VI 
of  the  Civil  Rights  Act  of  964;   and  be  it 

FURTHER  RESOLVED,    The  General  Manager  is  authorized  to  set 
forth  and  execute  affirmative  disadvantaged  businesses  policies. 
Including  women  and  minority-owned  businesses,    in  connection  with 
the  projects'   procurement  needs;   and  be  it 

FURTHER  RESOLVED,   That  the  Directors  of  the  San  Francisco 
Municipal  Railway  Improvement  Corporation  and  the  San  Francisco 
County  Transportation  Authority  are  requested  to  allocate  local 
match  financing  or  advance  capital  funding,   as  needed,    for  these 
federal  grants  if  the  required  local  matching  monies  are  not 
obtained  from  the  State  of  California  or  through  Metropolitan 
Transportation  Commission  allocated  resources. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  _^  _  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


9^-0270 

RESOLUTION  Na  


RESOLVED,  That  this  Commission  hereby  directs  staff  to  develop  a  revised 
design  for  Municipal  Railway  Contract  No.  MR-895  for  construction  of  the  J-M  Platform 
and  Trackway  Improvement  Project  in  accordance  with  the  concept  presented  to  the 
Commission  by  the  Facilitator  of  the  special  committee,  consisting  of  approximately  a 
200  foot  center  track  with  a  wye  at  each  end,  to  be  located  south  of  San  Francisco  State 
University,  and  elimination  of  the  north  track;  and  be  it 

FURTHER  RESOLVED,  That  this  Commission  directs  staff  to  continue  to  work 
with  the  neighborhood  for  further  compromise  on  issues  attendant  to  the  project,  such  as: 
overhead,  safety  and  location  of  tracks. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     ,    SEPTEMBER  22  1992 

at  Its  meeting  of  ZJZ^  ^^1:1=  ~ 


Secretary,  Public  Utilities  C^mission 


PUBLIC  UTILITIES  COMMISSION 

CTTV  AND  COUNTY  OF  SAN  F=nANClSCO 

RESOLUTION  No.      92-0271  (CORRECTED) 


RESOLVED,  That  this  Commission  hereby  rejects  bid  call  for  Municipal 
Railway  Contract  No.  MR  895,  Construction  of  the  J-M  Platform  and  Trackway 
Improvement  Project  as  designed  and  recommended  by  staff. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
;,.r«..tir,«nf      September  22.  1992   


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  nA^  *     \i  <^  * 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities ,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 

CLAIMANT   &  ACCIDENT  NO.    &  ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS     TYPE  DATE  PI/PD  SETTLEMENT 

PRAYER 

Non-Litigated : 
None 

Litigated: 

Estrelle  Elwick  90-S-0143-1 

S937-352  *ATP 

Judgment : 

None 

TOTAL  SETTLEMENT  (1) 


$39, 126, 00      10-6        12-24-90     PI  $80, 000. 00 


$80, 000. 00 


INDEX  632091  SUB  OBJECT  1450 

*ATP  =  According  to  Proof 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  22  1992 


at  its  meeting  of. 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Water 
Department  as  shown  below. 

CLAIMANT   &  ACCIDENT  NO.    &  ACCIDENT 

COURT  NO.  SPECIFIED            SPECIALS     TYPE  DATE  PI/PD  SETTLEMENT 

PRAYER 

Non-Litigated : 
None 

Litigated: 

Patricia  Huthert  90-W-5048-1 

S934-401  *ACD 

Judgment: 

None 

TOTAL  SETTLEMENT  (1) 


$31, 681. 63     N/A        11-2  8-90     PI        $2  6, 000. 00 


$26, 000. 00 


INDEX  410050  SUB  OBJECT  1450 

*ACD  =  According  Court  Determine 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,    SEPTEMBER  2?  1992  

at  Its  meeUng  of  ZZ  I  ,   


Secretary.  Public  Utilities  Comifiission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  ^^^^^^^^ 


WHEREAS,  The  Commission  has  entered  into  a  contract  with  N.  L.  Barnes 
Construction  Co.,  Inc.  for  San  Francisco  Municipal  Railway  Contract  No.  MR-869,  Potrero 
Facility  Rehabilitation;  and 


WHEREAS,  UEB  determined  that  work  under  the  Contract  Modification  No. 
19  is  required  for  satisfactory  completion  of  this  Project,  now  therefore,  be  it 


RESOLVED,  That  this  Commission  approves  Contract  Modification  No.  19 
in  the  amount  of  $397,955.00  to  Municipal  Railway  Contract  No.  MR-869,  Potrero 
Facility  Rehabilitation. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,   SEPTEMBER  22  1992 

at  Its  meeting  of  ^ui  ii-m.lji-.v  _  


blic  Utilities  Conmtission 


PUBLIC  UTILITIES  COMMISSION 


Crrv  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  WD-2129,  2230 
linear  feet  of  1  2-Inch  Ductile  Iron  Main  and  approximately  80  linear  feet  of  8-Inch  Water 
Main  were  to  be  installed  in  Johnstone  Drive,  Medical  Center  Road  and  Clarendon  Avenue; 
and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on  July  28,  1  992; 

and 

WHEREAS,  Work  under  this  project  will  be  paid  for  by  the  University  of  California, 
San  Francisco,  under  its  Water  Main  Extension  Program,  and 

WHEREAS,  The  lowest  five  bids  were  determined  to  be  non-responsive  due  to 
failure  of  the  bidders  to  meet  the  requirements  for  MBE/WBE  subcontractor  participation 
mandated  by  San  Francisco  Administrative  Code  Chapter  12D  and  the  Human  Rights 
Commission  requirements  specified  in  the  contract  documents;  and 

WHEREAS,  The  sixth  bid  exceeds  the  Engineer's  estimate  by  29  per  cent;  and 

WHEREAS,  Representatives  of  the  University  of  California,  San  Francisco,  San 
Francisco  Water  Department,  Utilities  Engineering  Bureau,  City  Attorney  and  PUC  Contract 
Compliance  evaluated  the  bids  and  recommend  that  it  is  in  the  best  interest  of  the  City 
and  the  UCSF  to  reject  all  bids  and  re-advertise;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  rejects  all  bids  received  on  July  28,  1992  for 
San  Francisco  Water  Department  Contract  No.  WD-2129,  12-Inch  Ductile  Iron  Main 
Installation  in  Johnstone  Drive,  Medical  Center  Road,  and  Clarendon  Avenue,  and 
authorizes  re-advertisement  of  this  work  as  San  Francisco  Water  Department  Contract  No. 
WD-2129R. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a.Usr.eetin,of  SEPTEMBER  2  2  1992   


Secretary.  Public  Utilities  Coj^mission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.    ljM^~"C^Vf  * 


WHEREAS,  On  June  9,   1992,   the  Public  Utilities  Commission  authorized  the 
circulation  of  a  Request  for  Proposals  for  interested  consulting  firms  to 
conduct  the  Bayshore  Corridor  System  Planning  Study;  and 

WHEREAS,  The  study  would  analyze  the  cost-ef f ectiveness  and  rider ship 
potential  of  MUNI -operated  local  service  alternatives  on  three  alignments  in 
the  Bayshore  Corridor ;  and 

WHEREAS,  Proposals  for  professional  services  to  conduct  the  study  have 
been  received  and  analyzed  by  a  six-member  Bayshore  Selection  Panel ;  and 

WHEREAS,  After  thorough  evaluation  of  all  three  proposals  submitted,  plus 
oral  interviews  and  review  of  supplementary  submittals  by  all  three  proposed 
consultant  teams,   the  panel  has  recommended  that  an  agreement  be  entered  into 
with  the  firm  of  Wilbur  Smith  Associates  to  undertake  the  proposed  study 
project  at  a  cost  not  to  exceed  $400, 000;  and 

WHEREAS,   Funding  for  the  project  in  the  amount  of  $400,000  has  already 
been  appropriated  to  the  Public  Utilities  Commission  by  the  San  Francisco 
County  Transportation  Authority;  now,   therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General  Manager  of 
the  Public  Utilities  Commission  to  negotiate  an  Agreement  with  the 
aforementioned  firm,   in  an  amount  not  to  exceed  $400, 000,   to  conduct  the 
Bayshore  Corridor  System  Planning  Study. 


0761p 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SFPTEM3ER  2  2  1992   


at  its  meeting  of. 


Secretary,  Public  Utilities  Com/mission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


WHEREAS,  The  San  Francisco  Municipal  Railway  is  required  by  the  Federal 
Transit  Administration  to  prepare  an  annual  Short-Range  Transit  Plan 
and  Capital  Improvement  Program;  and 

WHEREAS,  The  San  Francisco  Municipal  Railway  Short-Range  Transit  Plan 

and  Capital  Improvement  Program  for  1992-2001  conforms  to  the  requirements 

of  the  Federal  Transit  Administration  and  the  Metropolitan  Transportation 
Commission;  and 

WHEREAS.  The  Short-Range  Transit  Plan  and  Capital  Improvement  Program 

presents  MUNI's  plans  for  service,  financial,  and  capital  development  over 
the  next  nine  years;  now,  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  adopts  the  San  Francisco 
Municipal  Railway  Short  Range  Transit  Plan  and  Capital  Improvement  Program 
for  1992-2001. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  


WHEREAS,  This  Commission  finds  and  determines  that  San  Francisco  has  a 
tradition  of  extending  cordial  hospitality  to  members  of  the  Armed  Forces  on 
their  periodic  visits  to  this  City;  and 

WHEREAS,   A  substantial  number  of  ships  of  the  United  States  Navy  will 
visit  San  Francisco  during  the  period  of  October  10,   1992  to 
October  14,    1992;  and 

WHEREAS,  This  Commission  finds  that  providing  free  transportation  to 
members  of  the  Armed  Forces  during  the  forthcoming  visit  will  assist  in 
maintaining  a  high  state  of  morale  in  the  Armed  Forces;  and 

WHEREAS,  This  Commission  finds  that  a  high  state  of  morale  in  the 
Armed  Forces  serves  the  public  interest  and  promotes  patriotism  and  the 
general  welfare ;  and 

WHEREAS,   This  Commission  finds  that  providing  free  transportation  to 
members  of  the  Armed  Forces  during  Navy  Fleet  Week  will  have  minimal  effect  on 
revenues;  now  therefore,  be  it 

RESOLVED,   THAT  commencing  12:01  A.M.,   October  10,    1992  and  terminating 
at  11:59  P.M.,  October  14,   1992,  members  of  the  Armed  Forces  in  uniform  may 
ride  Municipal  Railway  vehicles  without  payment  of  fare. 


OlOlY/ppl, 2/01410 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  22  1932 


at  its  meeting  of. 


MfJbi 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Cmr  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  hereby  designates  the  following  date  and 
place  to  consider  possible  amendments  to  the  Municipal  Railway  Fare  Schedule  and/or 
possible  reductions  to  Muni  service: 

Thursday,  October  15,  1992  at  6:00  p.m.  in  the  Board  of  Supervisors*  chambers 
at  City  Hall; 

and  be  it  FURTHER 

RESOLVED,  That  the  proposed  changes  and  staff  report  be  made  available  for 
pubUc  inspection  and  review  on  Monday,  October  5,  1992  in  Room  287,  City  HaU,  San 
Francisco. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  _ 


Secretary,  Public  Utilities  Corrmiission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.   


WHEREAS,  A  parcel  of  Water  Department   land  located  in 
both  San  Francisco,   San  Francisco  County  and  Daly  city, 
San  Mateo  County,  outlined  on  the  attached  map  as  a 
portion  of  parcel  55  consisting  of  approximately  15.52 
acres  and  1.83  acres  in  each  county  respectively,  which 
was  acquired  with  all  holdings  of  the  Spring  Valley  Water 
Company  in  19  30;  and 

WHEREAS,  The  Water  Department  has  determined  that  the 
land  is  no  longer  useful  for  its  operating  needs;  now, 
therefore ,  be  it 

RESOLVED,  That  this  Commission  hereby  expresses  an 
intent  to  declare  that  the  parcel   located  in  San  Francisco 
and  San  Mateo  Counties,  which  totals  approximately  17.35 
acres,    is  surplus  to  the  Water  Department's  operating 
needs  pending  discussion  and  further  review  of  information 
with  the  Director  of  Property. 


0508L-3 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     ,    SEPTEMBER  22  1992 

at  Its  meeting  of  


Secretary,  Public  Utilities  Corr^ission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUrrON  No.  ^^'<^-^ 


WHEREAS,   The  sixth  year  of  drought  continues  to 
pose  a  serious  threat  to  the  protection  of  San 
Francisco  watershed  lands  in  Alameda,   Santa  Clara,  and 
San  Mateo  Counties  from  wildland  fires;  and 

WHEREAS,   A  major  fire  on  the  watersheds  would 
limit  the  use  of  local  reservoirs  at  a  critical  time, 
cause  severe  erosion  of  watershed  lands,   and  siltation 
of  the  local  reservoirs;  and 

WHEREAS,   The  cost  of  suppressing  a  major  fire  and 
associated  post-fire  watershed  restoration  projects 
would  be  very  costly;  and 

WHEREAS,   Prevention  and  early  detection  by  aerial 
surveillance  followed  by  immediate  suppression  of  fires 
while  they  are  small  reduces  the  potential  of  major 
fires  occurring;   NOW  THEREFORE  BE  IT 

RESOLVED,   That  this  Commission  authorizes  the 
General  Manager  of  the  Water  Department  to  enter  into 
agreement  with  the  East  Bay  Regional  Park  District  for 
aerial  surveillance  for  the  fiscal  year  1992-93. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     ,    S£PTL[vl3Ll^  2;: 

at  Its  meeting  of  


Secretary,  Public  Utilities  Comrwission 


PUBLIC  UTILITIES  COMMISSION 


CTFY  AND  COUNTY  OF  SAN  PRANCISCO 


RESOLUTION  No. 


WHEREAS,   Pursuant  to  Public  Utilities  Commission 
Resolution  Nos.    80-0123,.   81-0265  and  86-0352,   Counsel  was 
engaged  to  assist  the  City  Attorney  in  preparing  for  and 
defending  litigation  involving  water  rates  charged  to  various 
cities  and  other  public  entities  that  purchase  water  from  San 
Francisco  for  resale  (the  Palo  Alto  v.   San  Francisco 
litigation) ;  and 

WHEREAS,  Counsel  defended  San  Francisco  in  said 
litigation;  and 

WHEREAS,  As  part  of  said  representation ,  Counsel 
negotiated  on  behalf  of  San  Francisco  a  Settlement  Agreement 
and  Master  Water  Sales  Contract  between  San  Francisco  and  the 
thirty  public  and  private  entities  to  which  the  City  sells 
water  for  sale  ("the  Agreement")  and  negotiated  as  well 
Individual  Contracts  entered  into  between  the  City  and  each  of 
said  entities;  and 

WHEREAS,   Certain  issues  have  arisen  regarding  the 
implementation  of  the  Agreement  and  Individual  Contracts  that 
require  the  advice  of  Counsel;  and 

WHEREAS,   Certain  other  issues  arose  during  the  course  of 
the  Palo  Alto  v.   San  Francisco  litigation  which  were  not 
resolved  by  the  litigation  and  which  were  specifically  reserved 
by  the  parties  to  the  Agreement;  and 

WHEREAS,   Pursuant  to  Public  Utilities  Commission 
Resolution  No.   89-0350,   the  Professional  Services  Agreement 
between  the  City  and  County  of  San  Francisco  through  its  Public 
Utilities  Commission  and  Counsel,   Howard,   Rice,  Nemerovski, 
Canady,   Robertson  and  Falk  was  extended  an  additional  three 
years  to  October  22 ,   1992 ;  now,   therefore ,   be  i t 

RESOLVED,  That  the  General  Manager  of  the  Public  Utilities 
Commission  is  authorized  to  modify  the  Professional  Services 
Agreement  between  the  City  and  County  of  San  Francisco,  through 
its  Public  Utilities  Commission  and  Howard,   Rice,  Nemerovski, 
Canady,   Robertson  &  Falk  extending  the  term  an  additional  three 
years  commencing  with  the  Controller's  certification  date  for 
an  amount  not  to  exceed  $79,800.00  during  FY  1992-93  and  an 
amount  to  be  budgeted  in  subsequent  fiscal  years  if  necessary. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


0002B-8 


at  its  meeting  of 


SEPTEi'vlBER  22  i992 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  Of  SAN  FRANCISCO 


WHEREAS,  This  Commission  by  its  Resolution  No. 
92-0189  adopted  June  23,    1992  authorized  the  Water 
Department's  General  Manager  to  advertise  and  circulate  to 
prospective  consultants  a  Request-For-Proposals  for 
professional  services  to  develop  a  Groundwater  Master 
Plan;  and 

WHEREAS,  After  thorough  evaluation  of  proposals  and 
oral  interviews,  the  Selection  Committee  recommends  the 
employment  of  CH2M  HILL  to  provide  the  required 
professional  services;  now,   therefore,  be  it 

RESOLVED,   That  this  Commission  hereby  authorizes 
the  General  Manager  of  the  Water  Department  to  negotiate 
and  execute  a  professional  services  agreement  with  CH2M 
HILL  for  an  amount  not  to  exceed  $1,000,000  for  the 
development  of  a  Groundwater  Master  Plan. 


OOOlB/28 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  nf         5^FPTFMRFR  Z?.  199Z 


1 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  

WHEREAS.  The  San  Francisco  Public  Utilities  Commission  (SFPUC)  has 
applied  for  and  been  recommended  for  $12,400,000  in  Surface  Transportation 
Program  (STP)  and  Congestion  Management  and  A1r  Quality  (CMAQ)  funding  in  the 
1993  Transportaton  Improvement  Program  (TIP)  adopted  by  the  Metropolitan 
Transportation  Commission  and  approved  by  the  Federal  Highway  Administration 
(FHWA).  as  indicated  below: 


o       Muni  Metro  Turnback 

This  project  involves  the  construction  of  an  underground  Muni 
Metro  subway  tunnel  extension  east  of  the  BART/Muni  Embarcadero 
station  and  under  Justin  Herman  Park,  coming  to  grade  via  portal 
in  the  median  of  a  rebuilt  Embarcadero  Boulevard.    The  Turnback 
provides  for  a  portal  between  Howard  and  Folsom  Streets,  with 
surface  tracks  extended  within  the  Embarcadero  median  southward 
to  the  block  between  Folsom  and  Harrison  Streets.    Tracks  for 
train  switching  would  be  constructed  under  the  surface  of  the 
Embarcadero  between  Market  and  Howard  Streets.    One  tail  track 
would  be  extended  south  of  Folsom  Street  for  disabled  train 
storage.    This  preserves  an  exclusive  right-of-way  for  train 
swi tchi ng  operations . 


STP/CMAO  Funding  $8,800,000 
Local  Funding  2.200.000 
Total  $11 ,000,000 


o      Metro  East.  LRV  Facility  and  Illinois  Street  Bridge 

This  is  a  new  storage  and  maintenance  facility  to  accommodate 
additional  LRVs,  with  long-term  expansion  potential.  The 
project  will  be  developed  in  several  phases:  project  planning 
and  conceptual  design  (PE),  detailed  design  (FE),  advanced 
construction  activities  including  site  acquisition  and  iong-Jead 
material  purchases,  and  construction.    The  project  includes 
off-site  mitigation  and  early  relocation  of  the  SP  tracks  from 
the  Metro  East  site.    The  tracks  serve  the  Port  of  San  Francisco 
and  would  be  replaced  with  a  bridge  over  Islais  Creek  at 
1 1 1 i  noi  s  Street . 


STP/CMAQ  Funding  $3,600,000 
Local  Funding  900.000 

TOTAL  $4,500,000; 

and 


WHEREAS.  A  prerequisite  for  inclusion  in  the  1993  TIP  is  the 
adoption  of  a  local  resolution  indicating  that: 

o       the  project  will  be  built  as  described  above; 

o  $3,100,000  in  local  matching  funds  will  be  provided  by  the  SFPUC; 
o       the  SFPUC  understands  that  STP/CMAQ  funding  Is  fixed  at 

$12,400,000  and,  therefore,  any  cost  Increases  cannot  be 

expected  to  be  funded  with  STP/CMAQ  funds; 
now,  THEREFORE  be  it 

RESOLVED,  That: 

o       the  project  will  be  build  as  described  above; 

o  $3,100,000  in  local  matching  funds  will  be  provided  by  the  SFPUC; 
o       the  SFPUC  understands  that  STP/CMAQ  funding  is  fixed  at 

$12,400,000  and,  therefore,  any  cost  increases  cannot  be 

expected  to  be  funded  with  STP/CMAQ  funds. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  ite  meeting  nf       SEPTEIviBER  22  1992  


5243Q 
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Secretary,  Public  unlities  Conpnis 


PUBLIC  UTILITIES  COMMISSION 


CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  On  May  12. 1992.  the  Public  Utilities  Commission  approved  the 
use  of  a  pass-fail  prequalification  process  to  establish  a  list  of  suitable 
contractors  to  submit  price  bids  on  the  MUNI  Metro  Turnaround 
construction  contract  (PUC  Resolution  No.  92-0154);  and 

WHEREAS.  In  accordance  with  that  resolution,  a  Request  for  Qualifications 
(RFQ)  was  advertised  that  set  forth  specific  qualifying  criteria  related  to 
contractor  technical  experience  and  capability,  financial  condition  and 
capacity,  organization  and  personnel  requirements,  and  safety  experience 
and  ratings;  and 

WHEREAS,  An  evaluation  panel  was  appointed  to  review  the  nine  (9) 
submitted  Statements  of  Qualifications  and  to  pass  or  fail  the  contractors 
on  the  specific  criteria  set  forth  in  the  RFQ;  and 

WHEREAS,  Samsung/Mergentime  failed  to  submit  the  required  financial 
documentation  set  forth  in  the  request  for  qualification;  and 

WHEREAS.  The  evaluation  panel  disqualified  Samsung/Mergentime  from 
bidding  on  MUNI  Metro  Turnaround  project; 

WHEREAS.  The  City  has  denied  the  validity  of  all  protests  filed  by 
Samsung/Mergentime  to  date  under  Federal  Transit  Administration 
guidelines;  and 

WHEREAS.  Samsung/Mergentime.  whose  protests  have  been  twice  denied 
by  the  City,  has  the  right  under  Federal  Transit  Administration  (FTA) 
procedures  to  be  heard  by  the  Public  Utilities  Commission  at  this  meeting; 
now.  therefore,  be  it 

RESOLVED,  That  this  Commission  has  heard  and  denied  the  protest  by 
Samsung/Mergentime,  and  upholds  their  disqualification. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


SEPTEMBER  22  1992 


MINUTES 

PUBLIC  UmiTIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
Mayor 

SPECIAL  MFFTINC, 
Room  282,  City  Hall 

2:00  P.M. 
September  29,  1992 

COMMTSSIONFRS 
Gordon  Chin,  President 
Victor  G.  Makras,  Vice  President 
James  D.  Jefferson 
Patricia  A.  Carson 
Michael  E.  Hardeman 


DEPARTMENTS  BUREAUS 

Hetch  Hetchy  Projects  Energy  Conservation 

Municipal  Railway  Engineering  and  Construction 

Management 

Water  Department 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 

Jill  R.  Thompson 
ACTING  SECRETARY 


92-187 


Call  to  Order:  2:05  p.m. 


Present:  Vice  President  Victor  G.  Makras,  Commissioner  James  D.  Jefferson, 

Commissioner  Patricia  A.  Carson,  Commissioner  Michael  E.  Hardeman 

Excused;        President  Gordon  Chin 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


RESOLUTION 
NO. 


On  motion  of  Jefferson,  seconded  by  Hcu-deman,  the  following 
resolution  was  adopted: 

92-0286  Approving  the  revised  budget  proposal  to  reduce  PUC's  budget  for 

FT  1992-93  for  submission  to  the  Board  of  Supervisors. 

VOTE:     Makras,  Jefferson,  Carson,  Hardeman 

On  motion  of  Makras,  seconded  by  Hardeman  the  following 
resolution  was  adopted: 

92-0287  Directing  all  new  automobiles  recently  purchased  be  returned  and 

stored,  and  directing  the  General  Manager  to  bring  to  the 
Commission  a  vehicle  policy  and  a  disposition  plan  for  the  cars,  and 
giving  latitude  to  the  General  Manager  to  implement  this  directive. 

VOTE:     Makras,  Jefferson,  Carson,  Hardeman 

On  motion  of  Makras,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0288  Rescinding  Resolution  No.  92-0279,  designating  October  15,  1992 

to  hold  a  pubUc  hearing  to  consider  possible  amendments  to  the 
Municipal  Railway  Fare  Schedule  and/or  possible  reductions  to 
Muni  service. 

VOTE:     Makras,  Jefferson,  Carson,  Hardeman 


This  meeting  was  a  special  call  by  the  Mayor's  Office  for  the  Public  Utilities  Commission 
to  act  on  the  revised  budget  proposal. 

Commissioner  Hardeman  discussed  his  opinions  about  the  responsibility  of  managing  the 
Bureau  of  Protective  Services  since  Mr.  Chuck  Richardson,  Chief  of  Protective  Services, 
is  resigning.  Mr.  Thomas  J.  Elzey,  General  Manager,  Public  Utilities  Commission,  stated 
that  they  will  shift  the  management  of  that  operation  to  the  Bureau  of  Management  & 
Efficiency.  Commissioner  Makras  requested  Mr.  Elzey  to  present  a  report  on  how  to 
enhance  the  Bums  security  program  and  also  review  the  costs  of  maintaining  the  services 
of  the  Bums  security  versus  utilizing  pohce  forces.  Mr.  Elzey  will  provide  the  data  at  the 
next  meeting. 


92-188 


The  Commission  discussed  the  proposed  furlough  program.  Commissioner  Makras 
suggested  to  start  with  a  voluntary  furlough  program,  and  if  the  designated  amount  ($1 
million)  is  not  reached,  then  to  make  furloughs  mandatory  across  the  board  except  for 
areas  where  it  is  not  cost  efficient.  Commissioner  Carson  suggested  a  three-tiered 
approach  to  implement  the  furlough  program.  Commissioner  Jefferson  concurred  with 
the  idea  but  was  concerned  about  implementing  it  across  the  board  where  the  lower  paid 
employees  will  be  most  affected.  Commissioner  Hardeman  agreed  to  structure  the 
furlough  based  on  salaries. 

The  Commission  agreed  to  implement  the  furlough  program  on  a  tiered  basis;  exempting 
people  earning  less  than  $30,000  and  those  areas  where  double  lime  and  time  and  a  half 
would  be  necessary  to  cover  the  work.  The  proposed  tier  stnicture  will  use  $30,000  as  the 
base  and  those  employees  making  $85,000+  will  take  the  maximum  furlough.  Mr.  Elzey 
will  do  an  analysis  of  the  number  of  affected  employees  to  determine  how  to  generate  the 
amount  needed  for  furloughs  and  use  the  data  to  propose  a  furlough  structure  to  the 
Commission. 


Teresa  Serata,  of  the  Mayor's  Office,  stated  that  the  Employees  Relations  Division  and 
the  Mayor's  office  were  to  meet  and  confer  with  various  unions  on  this  proposed  change. 
She  stated  that  before  the  furlough  program  is  implemented  it  will  require  approval  of  the 
Civil  Service  Commission.  She  further  stated  that  no  guidelines  or  limits  have  been  set 
and  she  suggested  to  look  at  the  designated  dollars  first. 

The  Commission  approved  the  revised  budget  proposal  with  an  amendment  to  freeze  the 
three  9139  Transit  Supervisor  positions.  The  revised  package  reduced  PUC's  budget  by 
$9.87  million  which  incorporates  the  following  elements: 

o        $2.5  million  from  Hetch  Hetchy 

o        $2.5  million  from  the  Water  Department 

o        $2.9  million  Administrative  Efficiencies  &  Personnel  Cuts 

o        $975,000  in  Furloughs 

o        $  1  million  transfer  from  the  Water  Department  to  the  Fire  Department 
AWSS 


Public  Comments: 

Larry  Manin,  Transport  Workers  Union,  suggested  making  the  furlough  program 
voluntary.  He  stated  that  the  9163  classifications  are  exempt  since  they  already  have 
three  days  included  in  their  contract  as  excuse  days  without  pay  providing  the  manpower 
is  in  place  to  cover  He  also  stated  that  cutbacks  in  work  time,  such  as  the  9139  position 
would  affect  safety  and  security  on  the  street  and  may  affect  the  Clean,  On  Time  Bus 
Program. 

Carol  Isen,  Local  21,  stated  that  top  people  in  A  classes  were  being  protected  at  the 
expense  of  lower  level  employees.  She  asked  why  UEB  management  are  still  charging  to 
overhead  and  what  was  the  outcome  of  the  Muni  Engineering  positions  charged  to  grant 
funds. 

Alice  Fialkin,  Transport  Workers  Union  Local  200,  suggested  a  freeze  on  the  three  9139 
positions  but  to  leave  them  in  the  budget.  Mr.  Johnny  Stein,  General  Manager,  of  the 
Public  Utihties  Commission,  stated  that  they  already  have  requested  the  Bureau  of 
Finance  to  defund  these  positions. 

William  Taylor  spoke  about  the  elimination  of  his  job.  Michele  Witt,  Director,  Bureau  of 
Finance,  stated  that  his  position  is  not  being  deleted  from  the  budget. 

James  Bryant,  Local  790,  opposed  the  layoffs  and  expressed  his  concern  about  the 
direction  of  the  Commission  if  no  agreements  are  reached  with  the  various  unions  on  the 
furlough  issue.  He  suggested  that  the  furlough  be  done  equally  among  the  workers. 


92-189 


Commissioner  Makras  brought  up  three  issues  such  as;  elimination  of  on-call  pay  across 
the  board,  freezing  of  overtime,  and  use  of  City  vehicles.  He  recommended  that  the  40 
new  automobiles  recently  purchased  be  retumed  and  put  m  storage  and  directed  the 
General  Manager  of  the  Public  Utihties  Commission  to  report  back  to  the  Commission 
with  a  plan  for  the  disposition  of  those  cars  and  also  provide  a  car  policy.  Commissioner 
Hardeman  emphasized  that  all  new  vehicles  except  for  one  were  approved  by  the  prior 
Commission. 

Commissioner  Jefferson  felt  the  need  to  establish  policy  and  procedures  on  the  use, 
purchase  and  maintenance  of  vehicles  in  the  future  but  also  recognized  the  need  to  take 
actions  with  regard  to  vehicles  that  are  now  allocated  in  the  field.  He  suggested  that  the 
Commission  direct  the  General  Manager  of  the  Public  Utilities  Commission  to  provide  the 
inventory  of  vehicles  as  he  previously  requested.  He  also  suggested  that  if  there  are 
surplus  cars,  to  consider  transferring  them  to  other  City  departments,  such  as  the  Fire 
Department,  who  may  have  the  need  for  additional  vehicles. 

The  Commission  unanimously  voted  to  direct  the  PUC  General  Manager  to  provide  an 
updated  inventory  of  new  vehicles,  store  the  new  vehicles,  reassign  old  vehicles  to  staff 
and  evaluate  the  current  usage  of  those  vehicles  and  to  give  latitude  to  the  PUC  General 
Manager  to  implement  this  directive  in  a  manner  that  does  not  jeopardize  the  operations 
of  the  departments.  Mr.  Elzey  stated  that  after  the  evaluation  process  should  it  be 
necessary  to  reassign  the  vehicles  back  into  the  fleet,  the  Commission  will  be  informed. 

The  Commission  set  the  next  two  regular  meetings  to  resolve  a  final  policy  on  the  use  of 
City  vehicles.  If  a  conclusion  is  not  reached,  the  Commission  will  convene  an  executive 
session  to  deal  with  this  matter. 

John  Mullane,  General  Manager.  Water  Department,  discussed  his  concems  regarding 
standby  pay  and  overtime  pay.  He  stated  that  if  standby  pay  was  cut  there  was  no 
guarantee  that  employees  would  respond  in  times  of  emergencies.  He  stated  that  he  had 
opened  discussions  with  the  plumbers  union  regarding  beeper  pay.  With  regard  to 
overtime,  Mr.  Mullane  stated  that  he  handled  abuses  as  they  are  brought  to  him,  and  he 
did  not  wish  to  jeopardize  the  entire  operation  because  of  a  handful  of  abusers. 

The  discussion  of  the  standby  and  overtime  issues  was  continued  to  the  next  meeting. 
The  Commission  also  directed  the  PUC  General  Manager  to  provide  a  quarterly  report  on 
overtime  utilization  which  will  include  data  such  as:  how  much  overtime  was  used,  and 
the  purpose  of  the  overtime  work. 

The  Commission  voted  unanimously  to  rescind  the  resolution  passed  at  the  Commission 
meeting  of  September  22,  1992  which  set  a  date  and  place  to  hold  a  pubUc  hearing  to 
consider  Muni  fare  increases  and  service  reductions. 


THEREUPON  THE  MEETING  WAS  ADJOURNED:  3:30  p.m. 


Jill  R.  THOMPSON 
Acting  Secretary 


92-190 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


J2-C2bG 

RESOLUTION  No.  


RESOLVED,  That  this  Commission  hereby  adopts  the  following  revisions  to  the 
budget  for  1992-93  as  agreed  upon  with  the  Mayor's  Office  and  with  the  concurrence  of 
the  City  Attorney; 

-  $2.5m.equity  transfer  from  Hetch  Hetchy  to  the  General  Fund 

-  $2. 5m.  equity  transfer  from  Water  Department  to  the  General  Fund 

-  $2.9m.  administrative  efficiencies  and  personnel  cuts 
-$975,000  in  furloughs 

-  $lm.  fund  transfer  to  the  Fire  Department  for  AWSS  (high 
pressure  water  system). 

and  be  it  FURTHER 

RESOLVED  that  the  $2. 9m  in  administrative  efficiencies  and  personnel  cuts 
reflect  that  the  three  9139  Transit  Supervisor  positions  be  defiinded  but  remain  in  the 
1992/93  budget. 


0189L 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  29  1992 


at  its  meeting  of. 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CTTY  AND  COUNTY  OF  SAN  FFIANCISCO 


J2--C287 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  directs  that  all  new  automobiles  which 
were  recently  purchased  shall  be  retumed  by  employees  and  stored;  and  be  it 

FURTHER  RESOLVED,  That  the  General  Manager  of  Public  Utilities  is 
hereby  granted  the  latitude  to  implement  this  directive  in  a  manner  that  does  not 
jeopardize  the  operations  of  the  departments;  and  be  it 

FURTHER  RESOLVED,  That  the  General  Manager  of  Public  UtiUties  is 
directed  to  bring  to  this  Commission  a  vehicle  policy  for  its  consideration  and  a  plan  for 
disposition  of  the  automobiles. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


0188L 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CrTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  '^X^tJO 


RESOLVED.  That  this  Commission  hereby  rescinds  Resolution  No.  92-0379 
passed  by  this  Commission  at  its  meeting  September  22,  1992  which  called  for  a  pubUc 
hearing  on  October  15,  1992  to  review  amendments  to  the  Municipal  Railway  Fare 
Schedule  and/or  possible  reductions  to  Muni  service. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  29  1992 


at  its  meeting  of. 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION  ' 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


FRANK  M.  JORDAN 
Mayor 

THOMAS  J  ELZEY 
General  Manager 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 

HETCH  HETCHV 
WATER  AND  POWER 

SAN  FRANCISCO 
WATER  DEPARTMENT 


October  9, 1992 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San  Francisco  will 
meet  in  executive  session  on  Tuesday,  October  13,  1992,  at  1:00  p.m.,  in  Room  287,  City 
Hall,  San  Francisco,  California  on  attorney-client  matters  regarding:  (1)  Gertrude  Esser  v. 
CCSF  et  al.,  Superior  Court  No.  938-742;  and  (2)  Anthony  Kent  v.  CCSF,  et  al.Superior 
Court  No.  927-1 14  in  accordance  with  Government  Code  Section  54956.9(a). 


Romaine  A.  Boldridge 
Secretary 


cc:    Members,  PUC 
Thomas  J.  Elzey 
George  Krueger 
Library  (2) 
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92-191 


Call  to  Order:  2:10  p.m. 


Present:  President  Gordon  Chin,  Vice  President  Victor  G.  Makras,  Commissioner 

James  D.  Jefferson,  Commissioner  Patricia  A.  Carson,  Commissioner 
Michael  E.  Hardeman 


On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner  Jefferson,  the 
Minutes  of  the  Recessed  Meetings  of  September  15,  1992  and  September  17,  1992,  the 
Minutes  of  the  Regular  Meeting  of  September  22.  1992,  and  the  Minutes  of  the  Special 
Meeting  of  September  29,  1992  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 

Commission. 
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RESOLUTION 
NO. 

On  motion  of  Makras,  seconded  by  Hardeman,  the  following 
resolution  was  adopted  in  executive  session; 

92-0289         BF      Approving  settlement  in  the  case  of  Gertrude  Esser  v.  CCSF  et  al., 
Superior  Court  No.  938-742. 

VOTES:  AYES  -  Chin,  Makras,  Carson,  Jefferson,  Hardeman 

On  motion  of  Chin,  seconded  by  Jefferson,  the  following  resolution 
was  adopted  in  executive  session: 

92-0290         BF      Approving  settlement  in  the  case  of  Anthony  Kent  v.  CCSF  et  al., 
Superior  Court  No.  927- 1 14. 

VOTES:  AYES  -  Chin,  Carson,  Jefferson 

NOES  -  Makras,  Hardeman 


On  motion  of  Hardeman,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0291  BF      Authorizing  the  Assistant  General  Manager  of  Finance  to  apply  for 

a  grant  amendment  to  FTA  Grant  CA-90-X422,  revising  the  project 
scope  to  include  acquisition  of  700  Peimsylvania  as  a  replacement 
site  for  the  24th  and  Utah  shops. 

VOTES:  AYES  -  Chin,  Carson,  Jefferson,  Hardeman 

ABSENT  -  Makras 
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On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted: 

92-0292  BF      Acknowledging  that  a  formal,  duly  noticed  public  hearing  was  held 

on  October  13,  1992,  on  the  subject  of  the  Municipal  Railway's 
FTA  Section  9  operating  assistance  of  $7.6  million  for  FY  93. 

VOTES:  AYES  -  Chin,  Carson,  Jefferson,  Hardeman 

ABSENT  -  Makras 


On  motion  of  Jefferson,  seconded  by  Carson,  the  following 
resolution  was  adopted: 

92-0293         BF      Requesting  the  Controller  to  allot  funds  and  to  draw  warrants 

against  such  funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  San  Francisco  Municipal  Railway  totaling  $192,046.60. 

VOTES:  AYES  -  Chin,  Carson,  Jefferson,  Hardeman 

ABSENT  -  Makras 


On  motion  of  Jefferson,  seconded  by  Carson,  the  following 
resolution  was  adopted: 

92-0294         BF     Approving  collection  of  charges  from  miscellaneous  debtors  for  the 
months  of  July  and  August  1992. 

VOTES:  AYES  -  Chin,  Carson,  Jefferson,  Hardeman 

ABSENT  -  Makras 


On  motion  of  Jefferson,  seconded  by  Carson,  the  following 
resolution  was  adopted: 

92-0295         UEB  Authorizing  bid  call  for  Hetch  Hetchy  Contract  No.  HH-832,  San 
Joaquin  Pipeline  No.  2,  Repair  Mortar  Lining,  Segment  in. 

VOTES:  AYES  -  Chin,  Carson,  Jefferson,  Hardeman 

ABSENT  -  Makras 


On  motion  of  Jefferson,  seconded  by  Carson,  the  following 
resolution  was  adopted: 

92-0296         UEB   Authorizing  bid  call  for  Hetch  Hetchy  Water  and  Power  Contract 
No.  HH-833.  Trolley  Pole  Replacement  Project. 

VOTES:  AYES  -  Chin,  Carson,  Jefferson,  Hardeman 

ABSENT  -  Makras 
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On  motion  of  Jefferson,  seconded  by  Carson,  the  following 
resolution  was  adopted: 

92-0297  UEB   Authorizing  bid  call  for  San  Francisco  Water  Department  Contract 

WD-2140,  Backfilling  of  Pipe  and  Miscellaneous  Repairs. 

VOTES:  AYES  -  Chin,  Carson,  Jefferson,  Hardeman 

ABSENT  -  Makras 


On  motion  of  Jefferson,  seconded  by  Carson,  the  following 
resolution  was  adopted: 

92-0298  MR     Accepting  the  work  performed  under  Municipal  Railway  Contract 

No.  MR-1019,  Presidio  Shop  -  HydrauUc  Lifts  Replacement,  as 
satisfactorily  completed;  approving  Contract  Modification  No.  2  in 
the  amount  of  $4,897.85;  authorizing  an  extension  of  time  for 
unavoidable  delays  of  280  calendar  days;  and  authorizing  fined 
payment  in  the  amount  of  $55,280.50  to  the  Contractor,  Petroleum 
Engineering,  Inc. 

VOTES:  AYES  -  Chin,  Carson,  Jefferson,  Hardeman 


ABSENT  -  Makras 


On  motion  of  Jefferson,  seconded  by  Carson,  the  following 
resolution  was  adopted: 

92-0299         UEB   Approving  Debit  Contract  Modification  No.  1 1  in  the  amount  of 
$119,796.00  to  San  Francisco  Water  Department  Contract 
WD-2060,  San  Andreas  Water  Treatment  Plant  Expansion  No.  2; 
Contractor:  S.J.  Amoroso  Construction  Co.,  Inc.A^errett 
Construction  Company,  Inc. 

VOTES:  AYES  -  Chin,  Carson.  Jefferson,  Hardeman 


ABSENT  -  Makras 


On  motion  of  Jefferson,  seconded  by  Carson,  the  following 
resolution  was  adopted: 

92-0300         PT      Approving  non  Civil  Service  and  temporary  appointments  and 
removals  ordered  by  the  General  Manager  of  the  Public  Utihties 
Commission. 

VOTES:  AYES  -  Chin,  Carson,  Jefferson,  Hardeman 


ABSENT  -  Makras 


On  motion  of  Jefferson,  seconded  by  Makras,  the  following 
resolution  was  adopted: 

92-0301         MR    Authorizing  the  General  Manager  of  the  Public  Utihties 

Commission  to  execute  an  agreement  with  Wilbur  Smith  Associates 
for  professional  services  to  conduct  the  Bayshore  Corridor  System 
Planning  Study,  at  a  cost  not  to  exceed  $400,000. 

VOTES:  AYES  -  Chin,  Makras,  Carson,  Jefferson 


ABSENT  -  Hardeman 
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92-0302 


92-0303 


92-0304 


92-0305 
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On  motion  of  Jefferson,  seconded  by  Carson,  the  following 
resolution  was  adopted: 

MR     Authorizing  the  General  Manager  of  the  San  Francisco  Municipal 
Railway  to  execute  a  revenue  sharing/transfer  agreement  with  the 
Peninsula  Corridor  Joint  Powers  Board,  with  full  reimbursement  to 
the  Municipal  Railway  of  the  jomt  single  trip  ticket  at  the  prevailing 
adult  fare. 

VOTES:  AYES  -  Chin,  Makras,  Carson,  Jefferson,  Hardeman 


On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

WD    Authorizing  the  General  Manager  of  the  Water  Department  to 

execute  a  Memorandum  of  Understanding  with  the  County  of  San 
Mateo  for  the  purpose  of  extending  and  managing  the  Public 
Recreation  Trails  System  on  the  Peninsula  Watershed  Lands. 

VOTES:  AYES  -  Chin,  Makras,  Carson,  Jefferson,  Hardeman 

ABSENT  -  Makras 


On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

HH     Authorizing  the  General  Manager  of  the  Public  Utilities 

Commission  to  execute  Modification  No.  6  to  the  agreement  with 
Brian  E.  Gray,  Attorney  at  Law  for  legal  services,  increasing  the 
amount  of  the  contract  by  $18,000,  and  extending  the  term  of  the 
contract  to  December  31,  1995. 

VOTES:  AYES  -  Chin,  Makras,  Carson,  Jefferson,  Hardeman 


On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

HH     Authorizing  the  General  Manager  of  Hetch  Hetchy  Water  and 
Power  to  execute  the  Third  Amendment  to  the  agreement  with 
Murray,  Bums  and  Kienlen,  Inc.  for  professional  engineering 
services,  and  extending  the  term  of  the  contract  to  December  3 1 , 
1995. 

VOTES:  AYES  -  Chin,  Makras,  Carson,  Jefferson,  Hardeman 


On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

HH     Directing  the  City  Attorney  to  amend  and  assign  the  Commission's 
contract  for  legal  services  with  the  law  firm  of  Vinson  &  Elkins  to 
Metzger,  Hollis,  Gordon  &  Mortimer  with  a  contract  amount  not  to 
exceed  $399,000,  less  any  money  owed  to  Vinson  &  Elkins. 

VOTES:  AYES  -  Chin,  Makras,  Carson,  Jefferson,  Hardeman 
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On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

92-0307         HH     Authorizing  the  General  Manager  of  the  Public  Utilities 

Commission  to  execute  agreements  with  Hooper,  Hooper  Owen  and 
Washington  &  Christian  for  lobbying  services  with  a  contract  term 
of  December  3 1 ,  1992  and  retainers  not  exceeding  $45,000,  plus 
$5,000  for  expenses,  for  Hooper,  Hooper  Owen,  and  $18,000,  plus 
$2,000  for  expenses,  for  Washington  &  Christian. 

VOTES:  AYES  -  Chin,  Makras,  Carson,  Jefferson,  Hardeman 

On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

92-0308  HH     Authorizing  the  General  Manager  of  the  Public  Ulihties 

Commission  to  execute  a  Third  Amendment  to  the  Professional 
Services  Agreement  with  Peter  Moyle,  Ph.D.  to  provide  professional 
services  on  matters  related  to  the  Bay-Delta  Hearings,  extending  the 
contract  term  to  December  31,  1995. 

VOTES:  AYES  -  Chin,  Makras,  Carson,  Jefferson,  Hardeman 

On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

92-0309         HH     Authorizing  the  General  Manager  of  Hetch  Hetchy  Water  &  Power 
to  modify  and  execute  the  Fourth  Amendment  to  the  agreement  with 
Jackson  Research  Project  (JRP)  to  increase  the  contract  amount  by 
$38,000,  for  the  total  funding  not  to  exceed  $432,240,  and 
authorizing  extension  of  the  contract  term  until  December  31,  1995. 

VOTES:  AYES  -  Chin,  Makras,  Carson,  Jefferson,  Hardeman 

On  motion  of  Jefferson,  seconded  by  Makras,  the  following 
resolution  was  adopted: 

92-0310         UEB   Approving  the  list  of  prequalified  contractors  and  authorizing  the 
Utilities  Engineering  Bureau  to  sohcit  from  these  contractors  price 
bids  on  the  MUNI  Metro  Turnaround  construction  contract. 

VOTES:  AYES  -  Chin,  Makras,  Carson,  Jefferson,  Hardeman 

On  motion  of  Makras,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-03 1 1         BEC  Authorizing  the  Bureau  of  Energy  Conservation  to  apply  for,  accept, 
and  expend  grant  funds  up  to  a  maximum  of  $100,000  for  the 
purpose  of  preparing  a  comprehensive  Local  Energy  Shortage 
Response  Plan  (LESRP)  for  the  City  and  County  of  San  Francisco. 

VOTES:  AYES  -  Chin,  Makras,  Carson,  Jefferson,  Hardeman 
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On  motion  of  Jefferson,  seconded  by  Makras,  the  following 
resolution  was  adopted: 

92-0312  BF      Authorizing  execution  of  a  full  funding  grant  agreement  with  the 

Federal  Transit  Administration  for  the  Municipal  Railway  Metro 
Turnback  Project. 

VOTES:  AYES  -  Chin.  Makras,  Carson,  Jefferson,  Hardeman 


Announcement: 

President  Chin  announced  that  the  Commission  met  in  executive  session  immediately 
before  the  regular  meeting  and  approved  settlements  in  the  case  of  Gertrude  Esser  vs.  City 
and  County  of  San  Francisco,  and  the  case  of  Anthony  C.  Kent  vs.  City  and  County  of 
San  Francisco. 


New  Business: 

Commissioner  Hardeman  moved  to  call  a  special  meeting  on  Thursday,  October  15,  1992 
at  9:00  a.m.  to  discuss  the  tenure  of  the  General  Manager  of  the  Public  Utilities 
Commission.  Commissioner  Carson  seconded.  On  the  motion,  Commissioners 
Hardeman,  Carson  and  Makras  voted  aye,  President  Chin  and  Commissioner  Jefferson 
voted  no. 

Commissioner  Makras  requested  the  appropriate  departments  to  provide  to  the 
Commission  a  Ust  of  houses  rented  out  by  PUC  including  their  description,  the  size  of  the 
house,  and  the  rental  amoimt. 


Report  of  the  General  Manager: 

Thomas  J.  Elzey,  General  Manager,  Public  Utihties  Commission,  submitted  a 
memorandum  to  the  Commission  discussing  the  current  status  of  the  review  of 
automobile  use  in  the  Pubhc  Utilities  Commission.  Mr.  Elzey  stated  that  he  will  provide  a 
complete  inventory  of  automobiles  and  the  disposition  of  these  automobiles  at  the  next 
scheduled  meeting.  He  will  also  provide  the  policy  governing  the  use  of  automobiles  at 
that  time. 

Johnny  Stein,  General  Manager,  Municipal  Railway,  discussed  the  issue  of  the  reUability 
of  the  LRV  fleet  and  the  necessity  to  replace  the  vehicles.  Phil  Adams,  Deputy  General 
Manager,  discussed  the  problems  and  the  actions  taken  by  staff  to  keep  the  system 
operating.  Commissioner  Makras  expressed  his  concerns  about  whether  the  Municipcil 
Railway  had  planned  for,  and  budgeted  for,  major  vehicle  overhauling.  Mr.  Adams  stated 
that  the  replacement  cost  was  identified  in  the  operating  budget  but  was  funded  through 
an  alternative  funding  source. 

President  Chin  requested  staff  to  submit  a  detailed  written  report  on  the  actual  amount  of 
overtime  used  for  the  LRV  fleet  versus  the  amount  originally  planned. 

Phil  Adams,  Deputy  General  Manager,  Municipal  Railway,  reported  on  the  continuing 
success  of  the  Clean  Bus  Program. 
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Public  Hearing  -  Resolution  No.  92-0291:  Authorizing  the  Assistant  General  Manager  of 
Finance  to  apply  for  a  grant  amendment  to  FTA  Grant  CA-90-X422,  revismg  the  project 
scope  to  include  acquisition  of  700  Pennsylvania  as  a  replacement  site  for  the  24th  and 
Utah  shops. 

Michelle  Witt,  Director,  Bureau  of  Finance,  discussed  the  reasons  behind  the  change  in 
the  project  scope.  Ms.  Witt  stated  that  the  acquisition  of  700  Pennsylvania  was 
considered  as  an  alternative  site  because  of  the  delay  in  the  acquisition  of  the  Islais  Creek 
property  as  a  replacement  site  for  the  24th  and  Utah  shops.  She  further  stated  that  700 
Pennsylvania  is  for  sale  and  provides  an  already  existing  structure. 

Commissioner  Hardeman  moved  to  adopt  the  resolution  and  Commissioner  Jefferson 
seconded.  President  Chin  directed  staff  to  provide  information  on  the  costA>enefit  of  the 
scope  change  and  its  impact  on  the  operations. 

David  Pilpel  stated  that  he  opposed  the  amendment  and  was  concerned  that  this  change 
will  just  facilitate  the  building  of  a  parking  garage  for  the  General  Hospital  at  the 
Municipal  Railway's  expense.  Mr.  Elzey  stated  that  he  had  discussions  with  the  Mayor's 
Office  and  the  Parking  Authority  about  this  matter.  He  emphasized  that  the  acquisition  of 
700  Pennsylvania  will  facilitate  the  consolidation  of  shop  functions  and  will  create  more 
efficient  shops.  Michelle  Witt  clarified  that  the  Department  of  Parking  and  Traffic  will 
pay  the  Municipal  Railway  $2  million  for  the  24th  and  Utah  propert>'. 

Public  Hearing  -  Resolution  No.  92-0292:  Acknowledging  that  a  formal,  duly  noticed 
pubUc  hearing  was  held  on  October  13,  1992,  on  the  subject  of  the  Municipal  Railway's 
FTA  Section  9  operating  assistance  of  $7.6  million  for  FY93. 

David  Pilpel  asked  about  the  status  of  the  change  machines.  Johnny  Stein  responded  that 
there  are  still  some  areas  that  have  not  been  resolved  regarding  the  change  machines.  The 
machines  which  had  been  selected  do  not  conform  to  the  new  Americans  with  Disabilities 
Act. 

Samuel  Ganczaruk  stated  that  the  24th  and  Utah  building  is  over  95  years  old  and  is  not 
seismically  sound.  He  also  shared  some  ideas  about  the  change  machines. 

James  Bryant,  Local  790,  stated  that  any  change  in  the  duties  of  Station  Agents  is  a  meet 
and  confer  issue.  There  are  still  a  number  of  problems  which  need  to  be  resolved,  such  as 
weekend  service  and  the  inconsistency  in  providing  manpower  resources.  He  said  that  he 
had  written  the  Municipal  Railway  regarding  the  status  of  the  change  machines  and  he  has 
not  yet  received  a  reply. 

Resolution  No.  92-0301:  Authorizing  the  General  Manager  of  the  Public  Utihties 
Commission  to  execute  an  agreement  with  Wilbur  Smith  Associates  for  professional 
services  to  conduct  the  Bayshore  Corridor  System  Planning  Study. 

Commissioner  Jefferson  requested  that  staff  plan  a  workshop  to  provide  an  opportunity  to 
discuss  the  scope  of  work  in  greater  detail  before  the  consultant  actually  begins  work. 

Item  No.  14:  Declaring  that  the  parcel  located  in  San  Francisco  and  San  Mateo  counties, 
which  totals  approximately  17.35  acres,  is  surplus  to  the  Water  Department's  operating 
needs,  and  authorizing  the  Director  of  Property  to  prepare  necessary  legislation  for 
enactment  by  the  Board  of  Supervisors  and  to  conduct  the  sale  of  the  subject  property  at 
pubUc  auction. 
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Christine  Morioka  of  the  Water  Department  discussed  the  procedures  under  which  the 
sale  of  the  land  currenliy  leased  to  the  Olympic  Club  will  be  conducted:  (1)  the  Du^ector 
of  Property  determines  and  confirms  with  the  Department  of  City  Planning  that  the  sale  of 
the  land  conforms  with  the  master  plan;  (2)  a  written  notice  is  sent  to  other  City  agencies 
to  determine  if  the  land  is  usable  to  them;  (3)  legislation  is  forwarded  to  the  Board  of 
Supervisors  to  permit  the  sale  of  the  land  at  an  auction  and  establish  the  minimum  bid; 
and  (4)  confirmation  of  auction  results  by  the  Board  of  Supervisors  and  close  of  the  sale. 

Ms.  Morioka  stated  that  the  sale  of  the  land  is  in  conformity  with  the  master  plan  based 
upon  a  letter  from  the  Department  of  City  Planning  in  1990,  which  was  recently 
confirmed  with  the  City  Attorney's  Office.  She  said  that  the  Director  of  Property  does 
not  anticipate  any  agency  could  have  a  use  for  the  property  because  of  the  fact  that  the 
property  is  zoned  as  an  open  space  area.  President  Chin  asked  about  the  Department  of 
Recreation  &  Park's  lien  on  the  property.  Ms.  Morioka  pointed  out  that  the  discussions 
were  on  the  surface  rights  vs.  underground  rights  and  involved  Lake  Merced  having  the 
restrictions.  Ms.  Morioka  stated  that  the  Department  of  Recreation  and  Park  could  still 
communicate  its  interest  on  the  property  through  the  Director  of  Property.  The 
Department  of  Recreation  &  Park,  or  any  agency  mterested  in  the  property,  would  be 
required  to  describe  how  they  intended  to  use  the  land  and  that  the  use  conforms  with  the 
master  plan.  Also  they  must  show  that  they  can  afford  to  maintain  the  property. 

Commissioner  Jefferson  requested  that  the  Commission  be  advised  as  to  how  the  value  of 
the  property  was  estabUshed.  Commissioner  Makras  stated  that  the  property  was  valued 
at  $2.2  million  which  he  beUeved  to  be  an  adequate  appraisal.  Commissioner  Carson 
stated  she  would  like  to  meet  with  the  Director  of  Property  in  an  executive  session  to 
review  the  documents  included  in  the  appraisal. 

The  item  was  continued  to  the  next  regular  meeting  to  provide  an  opportunity  for  the 
Commission  to  hold  an  executive  session  with  the  Director  of  Property. 

David  Pilpel  expressed  his  concerns  regarding  the  process  of  the  sale  and  the  time  frame. 
He  stated  that  the  Department  of  Recreation  &  Park  may  be  interested  and  could  delay  the 
process.  He  further  stated  that  any  revenue  from  the  sale  should  go  to  the  Water 
Department's  general  fund. 


Pubhc  Comments: 

David  Pilpel  expressed  his  concerns  about  such  items  as  cellular  phones,  beepers,  and 
pagers  afforded  to  some  employees.  He  suggested  that  the  budget  plans  for  next  year 
should  be  discussed  earlier.  He  discussed  his  concerns  about  the  LRV  fleet. 

Samuel  R.  Ganczaruk  complimented  Mr.  Johnny  Stein.  General  Manager,  and  Kathy 
Gilbert,  Deputy  General  Manager,  of  the  Municipal  Railway  for  improving  service  on  the 
33  Balboa  line.  He  suggested  that  Community  Affairs  telephone  operators  provide 
information  regarding  schedule  changes  since  bus  schedules  will  no  longer  be  printed.  He 
also  suggested  that  the  Municipal  Railway  review  the  schedule  of  owl  service  and  various 
lines  on  the  Van  Ness  corridor  to  even  out  service. 


*************************** 


THEREUPON,  THE  MEETING  WAS  ADJOURNED:  4:05  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  , 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below . 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 
SPECIFIED  SPECIALS 
PRAYER 


ACCIDENT 

TYPE  DATE  PI/PD  SETTLEMENT 


Non-Litigated : 
None 

Litigated : 

Gertrude  Esser 
S938-742 


90-S-0199-1  $163,964.63  10-6  02-06-91 
Unstated 


PI  $180,000.00 


Judgment : 
None 

TOTAL  SETTLEMENT  (1] 


$180,000.00 


INDEX 


632091 


SUB  OBJECT 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER   13  1992 


at  its  meeting  of  ^ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTrON  No.  


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 

SPECIFIED  SPECIALS  TYPE 

PRAYER 


ACCIDENT 

DATE  PI/PD  SETTLEMENT 


Non-Litigated: 
None 

Litigated : 

Anthony  Kent 
S927-114 


89-B-0875-1   or       N/A  2-6  or 

89-B-1139-1  10-1 


12-25-89  or 
02-16-90 


$600,000.00 


Judgment: 
None 

TOTAL  SETTLEMENT  (1) 


$600, 000 . 00 


INDEX 


632091 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     ,      OCTOBER   13  1992 

at  Its  meeting  of   


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CffY  AND  COUNrf  OF  SAN  FRANCISCO 


RESOLUTION  No.'l^*_ 


HHEREAS,  The  Assistant  General  Manager  of  Finance,  Public  Utilities 
Commission  was  authorized  through  PUC  Resolution  No.  91-0076  (3/10/91)  to  apply  for, 
accept  and  expend  Capital  Assistance  funds  under  Section  9  (CA-90-X422)  of  the  Urban 
Mass  Transportation  Act  of  1964,  as  amended;  and 

HHEREAS.  The  program  of  projects  under  Grant  CA-90-X422  contained  funds  for 
design  of  a  replacement  facility  at  Woods/Islais  Creek  to  house  Muni's  Nays  and 
Structures  and  Special  Machine  Shop;  and 

HHEREAS,  The  Transportation  Authority  under  Resolution  91-10  allocated  funds 
for  Hays  and  Structures  toward  the  purchase  and  development  of  the  Woods  Annex  at  the 
Islals  Creek  complex;  and 

HHEREAS,  Muni  Initially  planned  to  rebuild  the  facility  at  24th  and  Utah;  and 

HHEREAS.  This  site  will  Instead  be  transferred  to  San  Francisco  General 
Hospital,  requiring  relocation  of  the  functions  now  performed  at  24th  and  Utah;  and 

HHEREAS.  Muni  and  the  Real  Estate  department  identified  the  Woods/Islais 
Creek  site  for  relocation  of  the  functions  now  housed  at  24th  and  Utah;  and 

HHEREAS.  It  became  impossible  to  purchase  all  four  parcels  contained  at  the 
Woods/Islais  Creek  site  in  a  timely  manner;  and 

WHEREAS.  Muni  and  the  Real  Estate  department  identified  another  site  at  700 
Pennsylvania  which  is  available;  and 

HHEREAS.  It  is  required  by  the  federal  government  that  the  Public  Utilities 
Commission  afford  an  adequate  opportunity  for  public  hearing  with  adequate  public 
notice  on  this  matter;  and 

HHEREAS,  It  is  further  required  by  the  federal  government  that  the  Public 
Utilities  Commission  hold  a  public  hearing  if  anyone  with  a  significant  economic, 
social  or  environmental  interest  requests  one;  now,  THEREFORE  be  it 

RESOLVED,  That  the  Public  Utilities  Commisson  is  authorized  to  seek  a  grant 
scope  modification  of  FTA  grant  CA-90-X422  to  amend  the  description  of  the  site  to  be 
used  to  relocate  the  24th  and  Utah  shops;  and  be  it 

FURTHER  RESOLVED.  That  the  language  in  the  grant  amendment  will  include  site 
acquisition  in  order  to  purchase  the  site  at  700  Pennsylvania;  and  be  it 

FURTHER  RESOLVED.  That  the  Public  Utilities  Commission  will  request  a 
modification  of  Transportation  Authority  Resolution  91-10  Project  Description  and 
Justification  for  Woods/Islais  Creek  site  acquisition  and  development  to  700 
Pennsylvania  site  acquisition  and  development;  and  be  it 

FURTHER  RESOLVED.  That  the  Assistant  General  Manager  of  Finance.  Public 
Utilities  Commission  is  authorized  to  furnish  whatever  additional  information  might  be 
requested  by  the  funding  agencies  in  connection  with  this  request;  and  be  it 

FURTHER  RESOLVED.  That  the  Assistant  General  Manager  of  Finance  is 
authorized  to  execute  and  file  with  such  applications  an  assurance  or  any  other 
document  required  by  the  U.S.  Department  of  Transportation  effectuating  the  purpose  of 
Title  VI  of  the  Civil  Rights  Act  of  1964. 

5245g      /  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,     OCTOBER  13  1992 

at  Its  meeting  of  _  


Secretary,  Public  Utilities  Con4nission 
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TUESDAY,     OCTOBER    13,     1992  2:47    O'CLOCK  P.M. 

 oOo  

PRESIDENT  CHIN:      The   first   item  is   Item  8, 
which  is  a  public  hearing  on  our  FTA  Grant  Proposal. 
Michelle,   are  we  taking  Item  8  and  9 

together? 

MS.  WITT:  Well,  they're  both  public 
hearings.  I  can  take  them  --  talk  about  them 
together . 

PRESIDENT  CHIN:      In  public  hearings,  we 
have  a  court  reporter .     And  members  of  the  public 
who  would  like  to  testify  to  either  of  those,  please 
let  the   secretary  know . 

MS.   WITT:      President  Chin,  Commissioners, 
the  first  item,    Item  8,    is  a  request  to  authorize 
the  Finance  Bureau  to  change  the  scope  of  a  grant 
application.    Section  9  Grant.      It's  to  add  to  the 
scope  of  the  grant  that  we  possibly  acquire  700 
Pennsylvania  Street  to  move  what  is  currently 
located  at  24th  and  Utah. 

As  you  may  recall,   the  facilities  at  24th 
and  Utah  have  been  asked  to  leave  because  there's 
going  to  be  a  parking  lot ,   or  parking  structure , 
built  by  General  Hospital,    I  believe.     And  the 
Department  of  Parking  and  Traffic  wants  to  start 
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construction   in   March .      We  *  ve   known   about   this  for 
some   time.      And,    initially,    in   our  capital  program 
we   had  planned  to  move   the   24th   and  Utah  functions 
over  to  Islais  Creek.      It's  not  progressing  as  fast 
or  quickly  as  we  had  hoped.     We're  having  some 
issues  with  taxes  and  land  acquisition. 

So  what  we're  asking  to  do,    at  this  point, 
is  to  expand  the  scope  of   our  grant  application, 
which   is  with  FTA.      We  would  also  expand  the  scope 
with  one  of  our  requests  for  the  Transportation 
Authority  to  be  able  to  look  into  acquiring 
700  Pennsylvania  to  possibly  move  the 
24th  and  Utah  functions  to  that  facility  or  that 
location , 

The  reason  we're  asking  for  this  now  is 
that   I ' ve  been  told  by  the  Real  Estate  Department 
that  they  can't  even  begin  to  look  into  doing  this 
without  knowing  that  the  money  is  either  close  or  in 
place.      And  so  we're  asking  to  expand  the  scope. 
The  24th  and  Utah  function  falls  within  the  original 
grant  scope.      It's   just  the  actual   site  change  from 
Islais  Creed  to  700  Pennsylvania  is  what  we ' re 
asking   for.     And  the   feds  have  asked  for  a  scope 
change.     And  the  Transportation  Authority  would 
require  a  scope  change,  also. 
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This   will   come   back   to  you   a   number  of 
times  before   the  property   is   acquired   --   if   it  is 
acquired .      But   again ,    we  *  re   getting  a   lot  of 
pressure   from  the  Department  of  Parking  and  Traffic 
and  the  Board  of  Supervisors  to  get  out  of   2  4th  and 
Utah  by  the  time  they  want  to  start  construction . 

PRESIDENT  CHIN:      Is  that  pretty  much  a  done 
deal  with  Parking  and  Traffic  and  24th  and  Utah? 

MS.   WITT:      Yes.      In  my  opinion,    it  is. 

PRESIDENT  CHIN:      If  we're  in  a  position  of 
having  to  change  that  FTA  approval? 

MS.   WITT:      Correct.     We  still  have  to  work 
with  FTA  and  Transportation .     We ' ve  had  preliminary 
discussions  with  the  Transportation  Authority ,  and 
they  have  responded  po s i t i ve ly  to  the  discus s ions • 
And  they  think  we're  not  changing  what  we  could  do 
with  the  money.     The  functions  at   24th  and  Utah 
would  be  done  with  the  money.      It  would  just  be  at  a 
dif f erent   location .     And  we  would  change  what  we 
were  doing  at  Islais  Creek,    since  that's  not 
happening  as  quickly  as  we  had  planned. 

COMMISSIONER  MAKRAS :     By  changing  the 
location,   what's  the  projection  on  the  overall  cost 
changing,   and  what  was  the  primary  cause   for  the 
change? 
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MS-    WITT:       The   primary    cause    for   the  change 
is  the   land  acquisitions   at   Islais  Creek.      And  that 
project   is   not  moving   as   quickly  as   it  was  planned 
to  proceed,    or  was  planned  to  have  gone.     And  so  the 
Department  of   Parking  and  Traffic  is  not  willing  to 
hold  up  construction  of  a  parking  facility  that  they 
received  overwhelming  neighborhood  pressure  to 
build. 

And  so  we're  having  to  do  something  a 
little  bit  different  since  our  plans  down  at  Islais 
Creek  are  not  working  as  we  had  planned .     And  this 
agency,    I   said,   won't  —  the  functions  that  were 
going  to  be  provided  under  this  grant  are  not 
changing.     We  would  still  be  under  the  original 
grant  we  had  planned  on,   moving  24th  and  Utah  to 
Islais  Creek. 

Additionally,   the  increase  there  will  not 
be  an  increase  in  cost.     We  don't  have  more  money 
out  there  to  do  this.     So  what  we  foresee  doing 
is         this   is  not  a  done  deal  either.     But  what  we 
foresee  doing  is  doing  a  little  bit  less  at  Islais 
Creek,   because  24th  and  Utah  will  be  at  700 
Pennsylvania.      But  there  would  not  be  more  money  to 
do  it  as   it  now  stands  plus  this .     So  all  we  *  re 
asking  for  is  a  scope  change ,     The  grant  amount 
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doesn't  change. 

COMMISSIONER   MAKRAS :      What   makes  you 
believe   that   the   700   Pennsylvania  will   go  quicker 
than  the  one  that's  within  the  pipeline?  You're 
abandoning  one  project  and  just  shifting  -- 

MS.   WITT:      700  Pennsylvania  is  a  structure 
that  is  for  sale .     Islais  Creek  --  we  haven ' t  even 
acquired  the  parcels  of   land  that  we  need  to  acquire 
to  begin  design         final  design  and  construction. 
And  so  what   700  Pennsylvania  is  providing  is  a 
structure  that  is  already  built.     It  will  need  some 
rehabing ,    and  that ' s  one  thing  that  we  need  to  get  a 
handle  on  before  we  purchase  the  property.      But  it's 
a  structure  that  already  exists ,    and  it ' s   for  sale , 

COMMISSIONER  MAKRAS:     Why  would  it  require 
any  action?     Why  wouldn ' t  we  go  parallel?  Why 
wouldn ' t  you  look  —  why  wouldn ' t  you  get  the 
answers   for  Pennsylvania  and  then  come  back  and  lay 
out  both  and  say,    "Commission,   pick  what  you  feel  is 
better,"   and  lay  out  all  the  facts  of  the  two? 

MS.   WITT:      You  will  get  that.     But  I've 
been  told  by  the  Real  Estate  Department  that  they 
cannot  start   looking  into  the  property  --  we  can't 
even  get  on  the  property  to  come  up  with  final 
numbers .     And  they  won ' t  do  that  for  us  until  they 
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know  that   the   money   is   either   close   or   in   place , 

And    so   what  we're   saying   is,    why   don't  we 
go  ahead  and  expand  the   scope   of   the   grant  to  be 
able  to  look  into  this.     And  we  will  have  to  come 
back  to  this  commission  with  whatever  proposal  comes 
out . 

PRESIDENT  CHIN:     You  haven't  determined 
that  7  00  Pennsylvania  is  a  done  deal?     You  want 
authority  to  look  at  both? 

MS,  WITT:     Correct.     And  we  will  come  back 
to  this  commission  with  that  information.  And 
that's         but  in  order  to  go  ahead  with  this,  we 
have  to  expand  the  scope.      Because  any  work  we  do 
has  to  fall  within  the  scope  of  the  grant ,    and  it 
does  not  currently . 

PRESIDENT  CHIN:      I  will  assume  that  I  don't 
know  what  the  problems  are  with  this. 

MS,   WITT:     We've  already  acquired  some 

land . 

MR.   ELZEY:     It's  several  parcels,   part  of 
DPW,    some  CalTrans  property. 

Then  there  was  another  piece  of  property 
that  we  were  looking  into  that  we  would  not  have  to 
do  if  we  were  to  do  this. 

PRESIDENT  CHIN:      I   see.      I   would  suggest 
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that   you    want    the    authority    to    pursue    two  possible 
scenarios.      The   cominission  would  want  back  before  us 
the  rationales  of  all  respects,   pros  and  cons,  cost 
benefit,    impact  on  operation.     Because  the  original 
rationale  was  consolidation  for  efficiency  and 
coordination . 

MS.   WITT:     And  Phil  here  —  I  don't  know  if 
you  want  him  to  go  into  a  little  bit  more  detail  on 
why  the  project  has  been  delayed . 

PRESIDENT  CHIN:  No. 

Does  that  conclude  your  report  on  Item  87 
MS.    WITT:  Yes. 

[Whereupon,   the  public  hearing  was 
concluded ] 

 oOo  


ADAMS  REPORTING 
(415)472-0350 


STATE   OP   CALIFORNIA  ) 

) 

COUNTY   OF  MARIN  ) 


I,    CHRISTINE  M.    DONAHUE,    duly  authorized  to 
administer  oaths  pursuant  to  Section  8211  of  the 
California  Code  of  Civil  Procedure,   do  hereby 
certify  that  the  foregoing  proceedings  were  reported 
by  me  and  was  thereafter  transcribed  under  my 
direction. 

I   further  certify  that  I  am  not  of  counsel  or 
attorney  for  either  or  any  of  the  parties  in  the 
foregoing  action ,    nor  in  any  way  interested  in  the 
outcome  of  the  cause  named  in  said  caption. 

Executed  the  ^--'A^ay  of  OcXubfer ,  1992. 


CHRISTINE  M.  DONAHUE 


PUBLIC  UTILITIES  COMMISSION 

crrr  and  county  of  san  Francisco 


RESOLUTION  No. 


WHEREAS,   The  Board  of  Supervisors,   in  Resolution  788-92, 
authorized  the  PUC  to  apply  for,   accept  and  expend  federal  and 
state  funds,   including  $7.6  million  in  federal  Section  9 
operating  assistance  for  FY93;  and 

WHEREAS,  The  Federal  Transit  Administration  requires  that  a 
formal,   duly  noticed  public  hearing  be  held  prior  to  awarding  the 
Section  9     operating  funds ;  and 

WHEREAS,  The  Municipal  Railway's     1992-93  budget  assumes 
that  $7.6  million  will  be  awarded  to  the  Railway  from  the  federal 
government  for  overall  Muni  operations;  now  THEREFORE  BE  IT 

RESOLVED,     That  the  Public  Utilities  Commmission 
acknowledges  that  a  formal,   duly  noticed  public  hearing  was  held 
on  October  13,    1992,   on  the  subject  of  the  Municipal  Railway's 
federal  Section  9  operating  assistance  for  FY93,   and  that 
requisite  federal  requirements  for  public  participation  have  been 
met  for  awarding  such  funds. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  nf     OCTOBER  1  3  199Z  


Secretary,  Public  Utilities  Commissi 
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TUESDAY,     OCTOBER    13,     1992  3:00    O'CLOCK  P.M. 

 oOo  

MS.   WITT:      Item  9   is    just   a  public  hearing. 
The  commission  already  approved  this   item.      It  was 
just  a  mistake  made  by  me  at  the  time  you  approved 
the  grant.     We  did  not  have  a  public  hearing  where 
the  public  was  given  appropriate  notice.     And  so 
Item  9  is  to  conform  with  the  federal  regs  and  hold 
a  public  hearing.     Again,    it's  an  item  you've 
already  approved,    and  it's   specific  to  the  operating 
portion  of  the  Section  9  Grant   for  this  year. 

PRESIDENT  CHIN:      Commissioners,  any 
questions? 

COMMISSIONER  HARDEMAN:     Move   8  and  9. 

PRESIDENT  CHIN:     Moved  and  seconded. 

It  is  a  public  hearing.      Does  anybody  else 
want  to  speak  to  these  items? 

In  that  case  -- 

MR,   PILPEL:      Several  comments.     Let  me  take 
the  two  items   separately . 

First  on  Item  8.      I  don't  think  it's  a  fair 
characterization  to  say  it's  a  done  deal.     There  is 
not  --  the  draft  has  not  even  been  publicly  heard 
yet.      It's  not  my  belief  that  construction  can 
start . 
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MS.    WITT:       I    didn't    say  that. 

MR.    PILPEL:         I   believe   the   record   shows  -- 
PRESIDENT  CHIN:      I  was   asking  about  Parking 
and  Traffic. 

MR,    PILPEL:      If  the  parking  garage  was  a 
done  deal.      I  believe  her  answer  was  "yes." 
MS.   WITT:  Yes, 

MR.    PILPEL:      I'm  taking  issue  with  that, 
because  the  EIR  has  not  been  completed.     And  it's  my 
belief  construction  cannot  start  as  early  as  March 
■93   as  Michelle  suggested.      I  think  that's  way 
optimistic . 

Secondly,    I'd  like  to  ask  what  functions 
are  still  housed  at  24th  and  Utah.      I  understood 
that  non-revenue  had  already  moved.     And  I  would 
question  what   functions  are  proposed  to  be 
transferred  in  this  move? 

PRESIDENT  CHIN:     Michelle,   who  wants  — 

MR.   ELZEY:     Phil  will  answer  that  question. 

MR.   PHIL:     Commission,   there ' s  functions 
that  still  remain  at  24th  and  Utah,    special  machine 
shop,   buildings  and  grounds  unit,   custodial.  And 
the  buildings  and  grounds  units  consists  of  a 
carpenters'   shop,   the  plumber  shop,  electricians* 
shop,   the  gardeners'    shop  and  substantially  all  the 
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functions    that    heretofore    existed,    with  the 
exception   of    non-revenue,    continues   to   exist   at  the 
24th  and  Utah.      Space  vacated  by  the  non-revenue 
shop  is  now  being  used  by  the  paint  shop,   which  was 
moved  present  temporaryly  when  that  unit  was 
renovated.     And  about  a  third  of  the  vacated  spot  is 
used  by  —  we  have  a  trailer  for  the  maintenance 
control  personnel.     All  the  functions  that  currently 
exist  at  24th  and  Utah  will  be  transferred  to  the 
new  site,   assuming  that  it's  approved. 

MR.    PILPEL:      My  basic  question  is  what  does 
Muni  get  out  of   it?     It  seems  to  me  like  we're  using 
competitive   federal   funds  to  move   some  Muni 
functions  to  another  site  to  make  a  parking  garage 
to  serve  San  Francisco  General  when  it  seems 
possible,    if  not  likely,   that  funding  and  services 
at  S.F.   General  are  going  to  be  abused  over  time, 
and  thus,   the  need  for  this  garage  may  diminish. 

It  just  seems  like  we're  using  federal 
money  to  build  a  parking  garage  --  federal  transit 
money  to  build  a  parking  garage.     That  may  not  be 
the  direct  issue,   but  that  clearly  is  the  indirect 
result  of  this  grant  application.      It  doesn't  seem 
to  me  like  that's  appropriate  use  of   funds.      I  think 
once  again  it's  an  example  of  doing  something  at  the 
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last    minute    because    there's    pressure    from  external 
forces.      And   I   would   oppose   this   grant  amendment, 
don't  think  we  should  be  facilitating  construction 
of  a  parking  garage  on  Muni  property  of  all  places. 

I   just  want  that  to  be  on  the  record. 
Perhaps  my  question  about  what  Muni  is  getting  out 
of  this  could  be  responded  to  before  I  address  the 
Operating  Assistance  Application. 

MR.   ELZEY:     Commissioner,    this   item  has 
been  under  discussion  for  quite  a  while.     And  there 
have  been  a  number  of  discussions  with  the  Mayor's 
Office  and  the  Department  of  Parking  and  Traffic  on 
it  with  regard  to  their  desire  to  locate         put  a 
parking  garage  there. 

I've  personally  been  in  the  structure  a 
number  of  times,    and  we  do  have  a  problem  there 
because  of  the  unreinforced  concrete  nature  of  the 
building.      Sooner  or  later,   we  need  to  vacate  that 
facility  anyway  and/or  reconstruct  it.  These 
options  which  we're  looking  at,   the  Islais 
facilities  option  and  now  the  700  Pennsylvania 
Avenue  option,   are  options  which  could  facilitate 
both  relocation  and,    in  some  instances, 
consolidation  of  certain  —  and  certainly,   we  have 
the  oppurtunity  to  create  to  more  efficient  types  of 
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shops    in    that    location    than   what   we   currently  have. 

The   current    facilities   have   been  pretty 
much   gerrymandered   in   order  to  perform  and  function 
as  opposed  to  a  facility  which  was  structured  in  a 
way  to  be  able  to  facilitate  the  function. 

MS.   WITT:      In  response  to  David's  question, 
the  Department  of  Parking  and  Traffic  is  paying  Muni 
over  $2  million  for  this   structure,   and,  as 
Mr.    Elzey  stated,    is  building  itself.      If  we  were  to 
stay  there,    it  would  have  to  be  rebuilt.     And  so  in 
the   short-range  transit  plan  for  a  number  of  years, 
we  had  proposed  moving  all  these  functions  into  one 
central  location.     That  project  is  not  progressing 
as  quickly  as  we  had  hoped.     And  so  we  are  now 
looking  at  an  alternative,   which  is  700 
Pennsylvania.     And  we  will  come  back  to  this 
commission  with  that  alternative. 

MR.   PILPEL:     Let  me  go  on  to  the  Item  9, 
Operating  Assistance  Grant.      I  certainly  am  not 
opposed  to  this.      I   fully  support  it.      I  want  to 
bring  some  items  to  the  attention  of  the  FTA. 

While  I  believe  the  citizens  certainly 
deserve  the  transit  service  that  would  be  funded  by 
this  money,    I  think  one  of  the  major  issues  FTA 
looks  at  is  capacity.      I've  heard  this  several 
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times.       Capacity    in    terms    of    operations,  maintenance 
and   administration,    primarily.      I    believe   this  is 
examined  in  the  MTC   Performance  audits   and  FTA 
tri-annual  audit,    both  of  which  have  raised  serious 
questions  about  Muni ' s  capacity . 

I  think  the  budgets  that  have  been  passed 
the   last   several  years  have  resulted  in  lower 
staffing  levels  and  have  direct  impacts  on 
transportation,    supervision,  maintenance  and 
administration.      That  manifested  itself   in  lower 
quantity  and  quality  of   service,    reduced  the  ability 
to  supervise  and  control  operations,  maintenance 
workers  and  support  staff  and  manifests  itself 
further  in  examples   like  LRV  availability  issue  that 
we've  discussed  and  the  fact  that  we   still  don't 
have  change  machines  in  the  Muni-only  stations  three 
months  after  a  fare  increase  was  approved  and  almost 
a  year  after  a  fare  increase  to  a  dollar  was 
discussed . 

We're  not  dealing  with  basic  issues.     And  I 
think  the  FTA  should  look  very  seriously  at  the 
railway's  capacity  to  deliver  services  using  federal 
funds  that  this  grant  application  seeks. 

Thank  you. 

PRESIDENT  CHIN:     You  want  to  respond  to  the 
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change    machine    issue    first?      We    still    have  -- 

MR.    STEIN:      Change   machine.      We   are  I'm 

getting  a  report   on  this   afternoon  I  think  from  two 
people  that  we  had  designated,   one  from  Community 
Affairs  and  from  Michelle's  Head  of  Revenue.  They 
looked  into  several  possibilities  of  performing.  We 
found  one  other  glitch  this  morning  in  a  meeting. 
That  has  to  be  certain  qualifications  has  to  be  met 
under  the  ADA,   which  now  they've  got  to  go  back  and 
rethink  that  and  look  at  the  machines.  Because 
there  are  some  implications  —  has  to  be  a  certain 
height.      Something  we  hadn't  thought  of  till  our 
manager  of  Elderly  and  Handicapped  informed  us  this 
morning  that  it  does  come  under  that  requirement. 

But   I'm  not  so  positive  to  give  you  a  date 
as  to  when  we  will  have  them,   but  we  are  looking. 
There  are  not  many  manufacturers  out  there  making 
the  kind  of  machine  that  we  will  need  without 
expending  an  extreme  amount  of  money.     And  we  looked 
at  the  Bart  machines.      IBM  originally  made  those, 
and  they  are  no  longer  making  those  machines.  So 
there ' s  not  a  lot  of  vendors  to  choose  from.     We  are 
also  looking  at  other  possibilities.     So  possibly 
putting  fare  boxes  into  the  station,    something  of 
that  nature.     But  presently,   we  still  have 
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collecting    a    physical    body .       That    is    costing    f  ive , 
six  hundred  dollars   a  day   just   to  make  change  to 
accept  fares. 

So  the  convenience  for  people  is  there. 
They  don't  know  different  between  a  change  machine 
and  a  person.     And  I'm  sure  that  they  would  rather 
see  a  body  than  the  change  machine. 

So  the  problem  that  we  are  resolving  —  it 
is  costly,   but  we  are  resolving  it  on  a  temporary 
basis.      As   soon  as   I  get  the  report,    I  can  give  you 
a  better   sense  next  meeting  as  to  when  we  will  have 
these  change  machines. 

PRESIDENT  CHIK:      Mr.  Ganczaruk. 

MR.   GANCZARUK:      Thank  you,  Commissioner 

Chin, 

Samual  Ganczuruk,    1410  Guerrero  Street. 
I'd  like  to  say  about  the  24th  and  Utah  Street 
facility  that  comments  have  been  made  that  building 
is   seismically  unsound.     The  building  is  also  over 
90  years  old.     It  was  originally  an  old  street  car 
depot.      It  ceased  operating  some  50  years  ago.  At 
that  time,    the  predecessor's  company,   Market  Street 
Railway,   promised  the  neighborhood  that  they  will 
vacate  that  facility  and  various  things  between  then 
and  now. 
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As    a    resident    of    that    particular    area,  I 
know  that   the   community   is   opposed  to  the  continued 
existence  of   24th  and  Utah  facility.     We  would  like 
to  see  it  gone.     We'd  like  to  see  hazardous 
buildings  demolished. 

As  for  using  transit  funds  to  build  a 
parking  garage,    I  think  that's  a  red  herring.  San 
Francisco  General  Hospital  may  be  parking  ambulances 
there.     It  may  be  parking  tour  busses.     They  may  be 
parking  anything.      So  it  can  be  any  kind  of 
transportation,    be  it  public,    private  or  emergency. 

I  also  think  that  is  a  nonissue.      The  issue 
is  we  have  to  get  a  modern  facility  at  least 
expensive  cost  in  expeditious  time.     Therefore,  I 
think  if  we  go  and  look  at  the   700  Pennsylvania 
Street  facilty,    it  is  all  well  called  for  if  it  is 
particularly  considered  as  an  option. 

With  change  machines,   my  comment  is  that  if 
you  go  into  any  laundromat,    including  the  one  that  I 
go  into  at  the  corner  of   25th  and  Guerrero,  there 
are  change  machines.      Of  course,    these  don't 
obviously  comply  with  ADA,    but   I  think  that  maybe  we 
can  look  at  the  kinds  of  change  machines  that  are 
operable  at  any  kind  of   laundromat  and  see  if  the 
vendor  who  builds   such  kind  of  change  machines  can 
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10 

modify   or   supply   a  machine   that   complies   with  it. 

In  the  meantime,    I   would   like  to  point  out 
a   system  that  the  Boston   System  has   been   doing  since 
it  opened  its   subway  in   1897.     And  that   is  at  the 
station  agent  booth  there  is  a  hopper,    or  a  change 
thing,   that  you  can  throw  nickels,   dimes,  pennies, 
quarters,   dollar  bills   into  and  it  plops  into  a 
locked  box.     The  station  agents  —   I  don't  know  if 
this  would  violate  any  union  rule  or  not.     Maybe  we 
can  refer  to  the  union  on  that   --  to  see  if  the 
proper  amount  of  money  is  put   in  this  shoot  -- 
sorry,    locked  box  —  and  then  releases  the  turn 
style . 

I  don't  think  it  really  is  that  much  of  a 
burden  if  we  negotiate  with  the  union  properly  and 
with  due  consideration  that  we  can  dispose  of  this 
change  machine  and  change  our  dollar  bill  access  in 
Muni -only  stations . 

I  would  be  glad  to  offer  in  writing  any 
observations  or  comments  that  are  necessary.  And 
Mr.   Stein  knows  how  to  get  a  hold  of  me. 

Thank  you, 

PRESIDENT  CHIN:     Thank  you.      Station  agents 
want  to  respond  to  that? 

MR .    BRYANT:      Good  afternoon ,    Commission , 
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Mr.  President- 

PRESIDENT   CHIN:      State   your   name    for  the 

record . 

MR,    BRYANT:      James   Bryant,    trustee,  Local 
79  0 .     My  position  on  any  sort  of  change  in  any 
working  condition  for  station  agents  is  a  negotiable 
issue  —  a  meet-and-conf er  issue.     So  any  position 
that  management  will  take  on  any  sort  of  change  in 
the  subway,   you'd  have  to  meet  and  confer  with  us  on 
that . 

We  have  drafted  some  letters  and  sent  it  to 
Muni  management  on  this  issue.     We  will   like  to 
continue  to  say  that  there  are  a  number  of  problems, 
although  management  has  attempted  to  address  them. 
So  we  wouldn't  say  that  they  have  not  been 
attempted,   but  there  are  continual  problems,    such  as 
shifts  on  the  weekends  and  consistency  of  the  bodies 
that  we  have.      I  don't  know  if  you  know,   right  now 
we  have  collectors  that  have  been  placed  at  various 
stations  to  help  accommodate  the  barrage  of 
complaints  that  we  continue  to  get  because  of  the  — 
the  inconsistency  of  whether  or  not  we're  going  to 
have  somebody  for  change  machines. 

But  again,   we  have  sent  a  letter  to 
management  and  asked  that  we  come  up  with  a 
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12 

clear-cut    idea    of    where   we're    going   with  this 
problem.      The   union  would   like   to   work  with 
management  with  this   in   solving  this  problem.      But  I 
have  not  received  any  letters  saying  that  where 
their  position  is  —  where  they're  at  as   far  as  the 
machines   go.      We'd  like  to  have  management  address 
that  and  get  back  to  us.     We  know  that   staff  has 
been  making  efforts,   so  we  don't  want  to  go  say  that 
there's   no  efforts.      But  we  do  want  to  say  that 
there's  not  enough  efforts.     We're  looking  for  the 
best   solutions  possible  to  solve  this  problem.  It's 
like  any  war.     We're  on  the  front  line,    and  when 
they  come  and  ask  me,    "Why  don't  you  have  change 
machines?     Why  don't  you  have  any  kind  of 
accommodation  for  the  dollar  bill,"  what  can  I  tell 
them? 

PRESIDENT  CHIN:      Thank  you. 

Anybody  else  public  want  to  testify  to 
either  of  these  items . 

If  not,  Conunissioners ,  I  believe  it ' s  been 
moved  and  seconded  already.  Was  that  item  8  and  9? 
There's  no  further  discussion. 

All  in  favor. 

All  oppose, 

[ No  response ] 
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[Whereupon,  the 
at    3:10   p.m.  o'clock] 

 oOo  


js    ad j  ourned 
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STATE  OF  CALIFORNIA  ) 
COUNTY    OF   MARIN  ) 

I,    CHRISTINE  M.    DONAHUE,    duly  authorized  to 
administer  oaths  pursuant  to  Section   8211  of  the 
California  Code  of  Civil  Procedure,   do  hereby 
certify  that  the  foregoing  proceedings  were  reported 
by  me  and  was  thereafter  transcribed  under  my 
direction. 

I  further  certify  that  I  am  not  of  counsel  or 
attorney  for  either  or  any  of  the  parties  in  the 
foregoing  action,    nor  in  any  way  interested  in  the 
outcome  of  the  cause  named  in  said  caption. 

Executed  thec33/L^av  of  O&^^rte'r,  1992. 


el. 


CHRISTINE  M.  DONAHUE 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  V>X>^^^> 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 

SPECIFIED  SPECIALS  TYPE 

PRAYER 


ACCIDENT 

DATE  PI/PD  SETTLEMENT 


Non-Litigated: 

Rose  Fisk 

Litigated: 

Ann  Dorsi 
M024-386 

Sean  F.  Morgan 
S936-851 

Dolores  D. 

Quindag 

S929-952 


91-S-0226-1 
Not  Stated 


N/A  10-6  02-25-92      PI  $35,000.00 


8  7-C-014  9-5  $10, 359. 65 
$50, 000. 00 

9  0-B-5121-1  $12 , 7  54 . 90 
$500, 000 . 00 


Adam  Springwater  90-B-0363-2  $12,468.40 
S9 3 5-4  82  Unspecified 

Judgment: 

Rebecca  Sheyner  90-T-5013-1  $90,000.00 
S935-332 

TOTAL  SETTLEMENT  (6) 

*plus  court  costs  of  $896.81 


5-3  05-16-88     PI        $19, 000. 00 


2-7  12-22-9  0     PI        $21, 500.00 


9  0-T-0165-1  $23, 528. 80  2-7 
$250, 000. 00 


08-17-9  0     PI        $69, 000. 00 


6-3  09-07-9  0     PI        $25, 500. 00 


5-6  08-21-90     PI        $2  2 , 04  6 . 60* 


$192,046.60 


INDEX 


632091 


SUB  OBJECT 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  13  1992 


at  its  meeting  of. 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CrrV  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  L  k^D'X 


RESOLVED,  That  this  Commission  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities,  Department  Managers  and  the  City 
Attorney,  hereby  approves  collection  of  charges  for  damages  for  the 
months  of  July  and  August  1992  against  the  following: 

SAN  FRANCISCO  MUNICIPAL  RAILWAY  from  miscellaneous  debtors  in  the 
amount  $13 ,871.81  and  write-off  compromise  reductions  for 
comparative  negligence  in  the  amount  of  $3,147.26. 

SAN  FRANCISCO  WATER  DEPARTMENT  from  miscellaneous  debtors  in  the 
amount  of  $4,546.39  and  write-off  compromise  reductions  for 
comparative  negligence  in  the  amount  of  $6,238.68. 

BUREAU  OF  HEAT,  LIGHT  &  POWER  from  miscellaneous  debtors  in  the 
amount  of  $6,937.61. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  _    OCTOBER    13  1992 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No^'^     V^  >C^O 


WHEREAS.  Under  Hetch  Hetchy  Contract  No.  HH832.  San  Joaquin 
Pipeline  No.  2,  Repair  Mortar  Lining,  Segment  III  to  replace  five  (5)  miles  of 
interior  cement  mortar  lining  is  to  be  performed  in  Stanislaus  County;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exempt  from  the  California  Environmental  Quality 
Act  and  State  Guidelines  under  Class  2;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  bid  call  for  Hetch 
Hetchy  Contract  No.  HH-832.  San  Joaquin  Pipeline  No.  2,  Repair  Mortar 
Lining,  Segment  III. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  in  meetin,  nf     OCTOBER    13  1992 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CFTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  Gx>^G 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  HH-833,  Trolley  Poles 
Replacement;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this  project  to  be 
categorically  exempt  from  the  California  Environmental  Act  and  State  Guidelines  under 
Class  2(c);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  bid  call  for  Hetch  Hetchy 
Water  and  Power  Contract  No.  HH-833,  Trolley  Pole  Replacement  Project. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  131992 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTtON  No.   


WHEREAS,  Under  San  Francisco  Water  Department  Contract 
WD-2140  backfilling  of  pipeline,  construction  of  fence  and  guard  rail  and 
other  miscellaneous  work  are  to  be  performed  at  the  Bay  Division  Pipeline 
No.  4,  Edmonds  Road  site  in  San  Mateo  County;  and 

WHEREAS,  In  accordance  with  the  provisions  of  Chapter  31 ,  Section 
31 .22  (a)  of  the  San  Francisco  Administrative  Code,  this  project  has  been 
determined  by  City  Planning  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  under  Class  1(b)  as  set  forth  in  the  permanent 
list  of  categorical  exemptions  adopted  by  the  City  Planning  Commission 
on  August  28.  1980.  and  April  16.  1981;  now  therefore  be  it 

RESOLVED.  That  this  Commission  hereby  authorizes  bid  call  for  San 
Francisco  Water  Department  Contract  WD-2140.  Backfilling  of  Pipe  and 
Miscellaneous  Repairs. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     ,      OCTOoLK   io  1992 

at  its  meeting  of  j\  /   


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

crrv  AND  cou^fTY  of  san  francisco 


RESOLUTION  No.  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Municipal  Railway  Contract  No.  MR-1019  Presidio  Shop  -  Hydraulic  Lifts 
Replacement,   which  is  funded  under  Fund  Group  31-189,   Project  603-07  a 
satisfactorily  completed;  approves  Contract  Modification  No.   2  in  the 
amount  of  $4,897.85,   a  debit  to  the  Contract;  authorizes  an  extension 
time  for  unavoidable  delays  of  280  calendar  days;  and  authorize  final 
payment  in  the  amount  of  $55,280.50  to  the  Contractor,  Petroleum 
Engineering,    Inc.,    11  West  Ninth  Street,   Santa  Rosa,   CA  95401. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,     OCTOBER   13  1992 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  Of  SAN  FRANCISCO 


RESOLUTION  No.  U  ^iJ'^ 


WHEREAS,  Under  San  Francisco  Water  Department  Contract  WD- 
2060,  San  Andreas  Water  Treatment  Plant  Expansion  No.  2  was  awarded 
by  the  Public  Utilities  Commission  to  S.J.  Amoroso  Construction 
Company,  Inc./Verrett  Construction  Company,  Inc.,  in  the  amount,  as 
modified  to  date,  of  $33,932,837;  and 

WHEREAS,  This  modification  to  the  contract  is  requested  for 
the  implementation  of  the  proposed  contract  changes  to  Modification 
No.  11  addresses  sixteen  proposed  contract  changes  to  install 
guardrails,  revise  oxygen  and  ozone  leak  alarm  system,  modify  motor 
control  center,  provide  additional  lighting  at  LOX  facility,  revise 
connection  detail  at  Ozone  destruct  building,  provide  concrete  slab 
for  transformers,  add  stainl ess  steel  sink,  revi se  stai rs  at 
penthouse,  relocate  electrical  receptacles  at  Ozone  building  and  to 
provide  additional  freight  cost  for  sodium  hypochlorite  tank 
trailer;  now,  therefore,  be  it 

RESOLVED,    That    the  Commi  ssion    approves  Debit  Contract 

Modification  No.  11  in  the  amount  of  $119,796.00  to  San  Francisco 

Water  Department  Contract  WD-2060,  San  Andreas  Water  Treatment 
Plant  Expansion  No,  2. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER   13  1992 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  under  the  authority  of  Charter  Section  3.501, 
the  General  Nfenager,  PUC  is  authorized  to  rmke  Non  Civil  Service 
and  TEnporary  appointments  and  ronovals  therefrcm;  and 


WHEREAS,  such  appointitients  and  ronovals  have  been 
ordered  by  the  General  Nfenager,  PUC;  and 


WHEREAS,  the  General  l^nager,  PUC,  has  requested 
ccnmission,  ratification  and  approval  of  such  appointments  and 
reTiovals;  now  therefore  be  it 


RESOLVED,  the  Public  Utilities  Catmission  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Torporary 
appointments  and  reitiovals  for  the  month  of  August,  1992. 


217C-2 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


nf      OCTOBER  131992 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTV  OF  SAN  FRANCISCO 


UZ-Q30X 

RESOLUTION  Na  


WHEREAS,   On  September  22,    1992,    the  Public  Utilities  Commission  authorized 
the  negotiation  of  a  contract  with  Wilbur  Smith  Associates  to  conduct  the 
Bayshore  Corridor  System  Planning  Study,   at  a  cost  not  to  exceed  $400,000;  and 

WHEREAS,  The  Commission  also  directed  staff  to  submit  a  proposed  contract 
workscope  for  their  review;  and 

WHEREAS,  MUNI  staff  and  Wilbur  Smith  Associates  have  negotiated  a  contract 
and  workscope,   in  an  amount  not  to  exceed  $400,000,  which  includes  the 
definition  and  evaluation  of  MUNI -operated  local  service  alternatives  on  three 
alignments  in  the  Bayshore  Corridor;  and 

WHEREAS,   Funding  for  the  project  in  the  amount  of  $400,000  has  already 
been  appropriated  to  the  Public  Utilities  Commission  by  the  San  Francisco 
County  Transportation  Authority;  now,   therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General  Manager  of 
the  Public  Utilities  Commission  to  execute  an  Agreement  with  the 
aforementioned  firm,   in  an  amount  not  to  exceed  $400,000,   to  conduct  the 
Bayshore  Corridor  System  Planning  Study. 


0202P 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  nf      OCldPSR     13  1992 


Secretary,  Public  Utilities  Commissio 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. .  


WHEREAS,   Metropolitan  Transportation  Commission  regulations  and  State 
SB  602   legislation  require  that  Bay  Area  transit  agencies  negotiate  transfe 
agreements  to  facilitate  regional  travel;  and 

WHEREAS,  The  Peninsula  Corridor  Joint  Powers  Board  (JPB)  has  acquired  n 
vending  machines  that  have  the  capacity  to  issue  joint  single-trip  tickets 
between  connecting  transit  systems;  and 

WHEREAS,  The  JPB  has  submitted  a  proposal  to  enter  into  a  revenue 
sharing/transfer  agreement  with  the  San  Francisco  Municipal  Railway,  under 
which  MUNI  would  honor  a  joint  Peninsula  Commute  Service  (PCS)/MUNI 
single-trip  ticket;  and 

WHEREAS,   The  JPB  would  fully  reimburse  MUNI   for  the  price  of  the 
single-trip  ticket,   set  at  the  prevailing  adult  fare;  now,   therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General  Manager  of 
the  San  Francisco  Municipal  Railway  to  execute  a  revenue  sharing/transfer 
agreement  with  the  Peninsula  Corridor  Joint  Powers  Board,   at  full 
reimbursement  of  the  joint  single-trip  ticket  at  the  prevailing  adult  fare. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  A  complete  trail  system  can  be  accomplished  by 
adding  trail  segments  that  will  connect  to  existing  trails;  and 

WHEREAS,   The  County  of  San  Mateo  now  administers  most  of 
the  existing  trails  network;  and 

WHEREAS,  The  County  of  San  Mateo  desires  to  construct, 
maintain  and  administer  all  new  and  existing  trail  segments  in 
the  Peninsula  Watershed  to  form  a  complete  trail  system  from 
San  Bruno  to  Woodside  to  provide  public  recreational  access;  and 

WHEREAS,   The  San  Francisco  Water  Department  also  desires  to 
provide  public  recreational  access  through  the  agency  of  the 
County  of  San  Mateo;  and 

WHEREAS,   The  San  Francisco  Water  Department  desires  to 
issue  easements  for  all  new  trail  segments  and  convert  existing 
permits  issued  to  the  County  of  San  Mateo  to  easements  for 
trail  purposes;   now,   therefore,   be  it 

RESOLVED,   That  this  Commission  hereby  authorizes  the 
General  Manager  of  the  San  Francisco  Water  Department  to 
execute  a  Trails  Memorandum  of  Understanding  to  guide  the 
process  of  completing  the  Public  Recreation  Trails  System  on 
the  Peninsula  Watershed;   and,   be  it 

FURTHER  RESOLVED,   That  this  Commission  recommends  that 
trail  easements  be  sold  to  the  County  of  San  Mateo  as  set  forth 
in  the  Memorandum  of  Understanding  and  instructs  Water 
Department  staff  to  work  with  the  Real  Estate  Department  to 
obtain  the  approval  of  the  Board  of  Supervisors  for  the  sale  of 
said  trail  easements. 


0388D-48 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  OCTOBER     1  3  199Z 


Secretary,  Public  Utilities  Comrnission 


PUBLIC  UllLI  1  Iti.  COMMISSION 

cry  ANO  COUNTY  OF  SAN  FRANCISCO 

U2-C304 

RESOLUTION  No.  


WHEREAS,   Commission  currently  employs  Brian  E.  Gray, 
Attorney  at  Law  for  temporary  and  expert  services  to  assist 
Commission  and  the  City  Attorney's  Office  in  preparing  support 
for  and  reviewing  the  City's  water  rights,   uses,   and  commitments; 
and  other  legal  rights  and  responsibilities  as  they  may  be 
affected  by  the  Hearings  on  San  Francisco  Bay-San  Joaquin  Delta 
water  quality,   and  in  preparing  testimony  for  and  assisting  with 
the  City's  participation  in  said  Hearings;  and 

WHEREAS,   The  City  Attorney  expects  that  these  Hearings  will 
extend  into  late  1995;  and 

WHEREAS,   It  has  become  apparent  that  the  Commission's 
participation  in  these  Hearings  has  required  and  continues  to 
require  substantially  more  technical  and  legal  research  and 
preparation  than  originally  anticipated,   and  has  required  Counsel 
to  spend  more  time  and  effort  than  originally  contemplated  by  the 
Agreement  in  order  to  insure  appropriate  testimony  and  the 
protection  of  the  City's  interests;  and 

WHEREAS,   Commission  desires  to  have  Counsel  continue  to 
assist  in  preparing  for  succeeding  phases  of  the  Hearings;  and 

WHEREAS,   Additional   funding  in  the  amount  of  $18,000  will  be 
required  for  FY  92/93  to  continue  these  legal  services;  and 

WHEREAS,    Funds  are  available  in  the  Hetch  Hetchy  FY  92/93 
Operating  Budget,   Object  100-Prof essional  Services;  now, 
therefore ,   be  it 

RESOLVED,   That  the  Commission  does  hereby  agree  to  enter 
into  the  6th  Amendment  to  Agreement  with  Counsel,  thereby 
increasing  the  amount  that  may  be  paid  under  the  contract  by 
$18,000,   for  a  total  amount  not  to  exceed  $548,000  for  legal 
services  as  described  above,   and  to  extend  the  term  of  the 
contract  to  December  31,    1995;   and  be  it 

FURTHER  RESOLVED,   That  the  Commission  hereby  authorizes  the 
General  Manager  of  the  Public  Utilities  Commission  to  execute 
Modification  6  to  the  Agreement  between  the  Public  Utilities 
Commission  on  behalf  of  the  City  and  County  of  San  Francisco  and 
Brian  E.  Gray,  Attorney  at  Law. 


H006538 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  nf       OCTOBER  131992 


Secretary,  Public  Utilities  Comrmssion 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTV  OF  SAN  FRANCISCO 


RESOLUTION  No.  


WHEREAS,   Pursuant  to  Public  Utilities  Commission  Resolution 
No.   90-0299,   the  Commission  entered  into  an  Agreement  for 
engineering  services  with  the  firm  of  Murray,   Burns  and  Kienlen, 
Inc.,    (Contractor)   with  the  option  to  renew  said  Agreement;  and' 

WHEREAS,   The  Contractor  has  been  of  especial  value  in 
support  of  the  ongoing  water  litigation  at  FERC;  and 

WHEREAS,   The  City  Attorney  estimates  that  this  litigation 
will  extend  into  1995;  and 

WHEREAS,   The  Commission  and  City  Attorney's  Office  desires 
to  extend  the  term  of  this  Agreement  to  December  31,    1995;  and 

WHEREAS,   It  is  anticipated  that  no  additional  funding  is 
needed  for  FY  92/93  to  continue  these  professional  services;  be 

RESOLVED,   That  the  Public  Utilities  Commission  authorizes 
the  PUC  General  Manager  to  execute  the  Third  Amendment  to  the 
Agreement  with  Murray,   Burns  and  Kienlen,   Inc.,   for  professional 
services  until  December  31,  1995. 


H005683 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of         OCTOBER     1  o  199Z 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


WHEREAS,    By  Resolution  No.    90-0336,    the  Public  Utilities 
Commission  did  enter  into  an  agreement  with  the  law  firm  of 
Vinson  &  Elkins  to  provide  legal  services  to  the  Commission  in 
the  upcoming  Federal  Energy  Regulatory  Commission   (FERC)  hearing 
on  New  Don  Pedro  Reservoir;  and 

WHEREAS,   The  primary  purpose  in  hiring  said  law  firm  was  to 
obtain  the  services  of  Sheila  Slocum  Hollis,   Esq.,   and  Carol 
Dinkins,   Esq.,   attorneys  with  said  firm;  and 

WHEREAS,   The  Commission  has  been  informed  by  Vinson  &  Elkins 
and  Ms.   Hollis  that  Ms.   Hollis  has  left  the  employ  of  said  firm 
and  will  now  be  joining  the  woman-owned  firm  of  Metzger,  Hollis 
Gordon  &  Mortimer;   and  ' 

WHEREAS,   The  Commission  desires  to  continue  the  retension  of 
both  Ms.  Hollis  and  Vinson  &  Elkins  for  the  purpose  of  providing 
the  above  described  legal  services;  and 

WHEREAS,   The  funding  required  will  not  be  greater  with  two 
firms  than  it  has  been  with  the  firm  of  Vinson  &  Elkins;  now, 
therefore,   be  it 

RESOLVED,   That  the  Commission  hereby  directs  the  City 
Attorney  to  amend  and  assign  the  Commission's  contract  with  the 
law  firm  of  Vinson  &  Elkins  to  Metzger,   Hollis,   Gordon  &  Mortimer 
with  a  contract  total  not  to  exceed  $399,000  less  any  money  owed 
to  the  law  firm  of  Vinson  &  Elkins;  and  be  it 

FURTHER  RESOLVED,   That  the  Commission  does  hereby  authorize 
the  General  Manager  of  the  Public  Utilities  Commission  to  enter 
into  a  professional  services  contract  for  the  employment  of  the 
law  firm  of  Metzger,   Hollis,   Gordon  &  Mortimer  and  a  sub-contract 
with  Vinson  &  Elkins  for  the  provision  of  legal  services 
described  above  for  a  contract  term  of  one  year,  with  two  one- 
year  renewals. 


H008459 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  nf       OCTOBER    1  3  ]992 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CnV  ANO  COUNTY  OF  SAN  FRANCISCO 


□2-0307 

No.  


WHEREAS ,   Commission  desires  to  retain  lobbyist  services 
for  assistance  with  federal  water  and  energy  matters;  and 

WHEREAS,   Hooper,   Hooper  &  Owen  and  Washington  &  Christian 
have  substantial  lobbying  experience;  and 

WHEREAS,   Both  Hooper,   Hooper  &  Owen  and  Washington  & 
Christian  represent  and  warrant  that  they  are  qualified  to 
perform  the  services  required  for  City  as  set  forth  under  this 
contract;  and 

WHEREAS,   The  PUC  General  Manager  and  City  Attorney's 
Office  recommend  the  services  of  the  lobbyist  firms  of  Hooper, 
Hooper  &  Owen  and  Washington  &  Christian  to  protect  the  City's 
interests  in  federal  water  and  energy  proceedings;  and 

WHEREAS,  Anticipated  services  for  both  firms  will  vary 
depending  upon  circumstances  and  both  parties  agree  to  yearly 
retainers  based  upon  City's  demands;  and 

WHEREAS,   Funding  for  calendar  year  1992  is  available  in 
Hetch  Hetchy's  Operating  Budget  for  FY  92/93,   object  100, 
Professional  Services,  Account  Number  840920;  now,  therefore 
be  it 

RESOLVED,   That  the  Public  Utilities  Commission  hereby 
agrees  to  the  Agreement  with  Hooper,   Hooper  &  Owen  and 
Washington  &  Christian  for  a  contract  term  to  December  31,  1992 
and  for  retainers  for  calendar  year  1992  not  to  exceed  $45,000, 
plus  $5,000  for  expenses,   for  the  firm  of  Hooper,   Hooper  &  Owen 
and  $18,000,   plus  $2,000  for  expenses,   for  the  firm  of 
Washington  &  Christian;  and,   be  it 

FURTHER  RESOLVED,   That  the  Commission  hereby  authorizes 
the  General  Manager  of  the  Public  Utilities  Commission  to 
execute  the  Agreement  with  Hooper,  Hooper  &  Owen  and  Washington 
St  Christian . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


H008479 


at  its  meeting  of 


OCTOBER  13  1992 


Secretary,  Public  Utilities  C< 


mission 


PUBLIC  UTILITIES  COMMISSION 

crrv  AND  couKfTv  of  san  francisco 


RESOLUTION  Na  ^^""^^OS 


WHEREAS,  Hetch  Hetchy's  ability  to  meet  its  water 
delivery  obligations  may  be  affected  by  water  supply  impacts  on 
fisheries ;  and 

WHEREAS,  Staff  requires  assistance  in  interpreting 
fisheries  data  in  connection  with  the  Bay-Delta  Hearings;  and 

WHEREAS,   By  Public  Utilities  Commission's  Resolution  No. 
90-0033,   the  Commission  entered  into  an  Agreement  with  Peter  Moyle 
Ph.D.,    ("Consultant")   to  provide  as  needed  professional  services  on 
matters  related  to  the  Bay-Delta  Hearings,   water  supply  impacts  on 
fisheries,   and  to  advise  the  San  Francisco  Water  Department  on 
fishery  related  matters  in  the  San  Francisco  Bay  Area  watersheds- 
and  ' 


WHEREAS,   the  City  Attorney  currently  predicts  that  Bay- 
Delta  Hearings  will  not  be  completed  until  late  1995. 

WHEREAS,   The  Commission  and  Consultant  desire  to  further 
extend  the  term  of  the  Agreement  to  December  31,    1995;  and 

WHEREAS,   No  additional  funding  is  needed  for  these 
professional  services  for  FY92/93;  now,   therefore,   be  it 

RESOLVED,   That  the  Commission  does  hereby  agree  to  extend 
the  term  of  this  Agreement  to  December  31,  1995. 

FURTHER  RESOLVED,  That  the  Commission  hereby  authorizes 
the  General  Manager  of  the  Public  Utilities  Commission  to  execute 
the  Third  Amendment  to  this  Agreement. 


H007423 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeUng  of        OCTQBliR    lo  1992  


Secretary,  Public  Utilities  Comrqfssion 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  ^ 


32-03G9 


WHEREAS,    By  Resolution  No.    89-0305    (November  11,    1989)    on  the 
recomitiendation  of  the  City  Attorney,   the  Public  Utilities  Commission 
entered  into  a  contract  with  Jackson  Research  Projects   (JRP)    for  the 
purpose  of  providing  professional  historical  consulting  and 
archiving  services  related  to  the  Hetch  Hetchy  Project  and  for 
research  and  analysis  of  San  Francisco's  water  rights;  and 

WHEREAS,   Pursuant  to  Resolution  No.   90-0264  the  Commission 
extended  the  contract  completion  date  to  December  31,   1992  in 
response  to  requests  for  additional  work  by  the  City  Attorney 
concerning  the  City's  relationship  with  the  Modesto  and  Turlock 
Irrigation  Districts  and  the  gathering  of  materials  related  to  the 
Spring  Valley  Water  Company  and  other  tasks  as  required;  and 

WHEREAS,   JRP  will  have  completed  reports  required  under  the 
original  contract  and  the  first  and  second  amendments  thereto  by  the 
December  31,    1992  completion  date,   but  the  continued  maintenance  and 
growth  of  the  FERC  litigation  requires  JRP  to  perform  ongoing 
services ;  and 

WHEREAS,   The  City  Attorney  recommends  that  JRP  be  retained  on 
an  as-needed  basis  to  perform  historical  consulting  services  and 
research,   and  to  continue  maintaining  and  gathering  materials 
related  to  the  history  of  Hetch  Hetchy  Water  and  Power  and  the  San 
Francisco  Water  Department;  and 

WHEREAS,  The  additional  cost  to  continue  the  work  previously 
started  will  total   $38,000   in  FY  92/93;  and 

WHEREAS,   The  funding  for  this  work  is  available  in  Hetch 
Hetchy's   1992-93   operating  budget;   now,    therefore,    be  it 

RESOLVED,   That  the  Commission  authorizes  an  additional  $38,000 
to  cover  the  work  to  be  performed  by  Jackson  Research  Projects 
during  FY  92/93,   for  total  funding  not  to  exceed  $432,240,  and 
additionally  the  Commission  authorizes  extension  of  the  contract 
term  until  to  December  31,    1995;   and,    be  it 

FURTHER  RESOLVED,   That  the  Commission  hereby  authorizes  the 
General  Manager  of  the  Public  Utilities  Commission  to  execute  the 
Fourth  Amendment  to  the  Agreement  with  JRP  Historical  Consulting 
Services . 


H004061 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER   13  1992 


at  its  meeting  of , 


Secretary,  Public  Utilities  CoMmission 


PUBLIC  UTILIfltS  COMMISSION 

CfTV  AND  COUNTY  Of=  SAN  FRANCISCO 


RESOLUTION  NO.    3^  03X0 


WHEREAS,  On  May  1  2,  1  992,  the  Public  Utilities  Commission  approved  the  use 
of  a  pass-fail  prequaiification  process  to  establish  a  list  of  suitable  contractors 
to  submit  price  bids  on  the  MUNI  Metro  Turnaround  construction  contract  (PUC 
Resolution  No.  92-0154);  and 

WHEREAS,  In  accordance  with  that  resolution,  a  Request  for  Qualifications 
(RFQ)  was  advertised  that  set  forth  specific  qualifying  criteria  related  to 
contractor  technical  experience  and  capability,  financial  condition  and  capacity, 
organization  and  personnel  requirements,  and  safety  experience  and  ratings; 
and 

WHEREAS,  An  evaluation  panel  was  appointed  to  review  the  nine  (9)  submitted 
Statements  of  Qualifications  and  to  pass  or  fail  the  contractors  on  the  specific 
criteria  set  forth  in  the  RFQ;  and 

WHEREAS,  The  following  seven  (7)  contractors  have  been  determined  by  the 
evaluation  panel  or  by  the  UEB  Manager  in  consultation  with  the  City  Attorney 
to  have  successfully  met  the  prequaiification  criteria: 

Atkinson/lnterbeton 
Dillingham/Qbayashi 

Granite  Construction  Co./Morrison-Knudsen  (MK)  Corp. 

Kiewit  Construction  Co. 

Olsen/Shea 

Traylor  Bros.,  Inc. /Frontier-Kemper  Construction,  Inc. 
Tutor-Saliba/Perini;  and 

WHEREAS,  The  two  (2)  contractors  listed  below  were  disqualified  based 
primarily  upon  their  failure  to  meet  one  or  more  of  the  financial  and  safety 
criteria  specified  in  the  Request  for  Qualifications,  Section  V: 

Kajima  Engineering  and  Construction  Inc. 
Samsung/Mergentime;  and 

WHEREAS,  In  accordance  with  Federal  Transit  Administration  guidelines,  the 
Commission  denied  the  validity  of  the  appeal  presented  on  behalf  of 
Samsung/Mergentime  at  the  September  22,  1992  meeting,  upholding  their 
disqualification;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  approves  the  list  of 
prequalified  contractors  and  authorizes  the  Utilities  Engineering  Bureau  to  solicit 
from  these  contractors  price  bids  on  the  MUNI  Metro  Turnaround  construction 
contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^9^mL^^  199? 


Secretary,  Public  Utilitie^on 


ommission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  the  Energy  Policy  component  of  the  Environmental  Protection  Element  of  the  City's 
Comprehensive  Plan  states  that  energy  contingency  plans  are  essential  to  minimize  impacts  on 
the  health,  safety,  and  genera!  welfare  of  the  public,  and  that  such  plans  should  be  coordinated 
with  State  emergency  preparedness  efforts,  and 

WHEREAS,  the  City  and  County  of  San  Francisco  Public  Utilities  Commission  recognizes  it  is 
m  the  interest  of  National,  State  and  local  governments  to  promote  the  preparation  for  emergency 
energy  shortages  in  order  to  continue  providing  essential  services  to  the  public,and 

WHEREAS,  funds  have  been  appropriated  by  the  California  State  Legislature  (Chapter  1661 
Statutes  of  1990),  and  are  available  through  the  California  Energy  Commission  for  grants  to  local 
governments  for  energy  emergency  response  planning  activities.  Now,  THEREFORE,  be  it 

RESOLVED  that  the  City  and  County  of  San  Francisco  Public  Utilities  Commission  authorizes 
the  Bureau  of  Energy  Conservation  to  apply  for,  accept,  and  expend  grant  funds  up  to  a 
maximum  of  $100,000  for  the  purpose  of  preparing  a  comprehensive  Local  Energy  Shortage 
Response  Plan  (LESRP)  for  the  City  and  County  of  San  Francisco. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of        OCTOBER    ]  IPQ? 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  ^  


WHEREAS,  The  Public  Utilities  Commission  has  determined 
through  its   local  planning  process  that  completion  of  the  Muni  Metro 
Turnback  Project   is  of  major  importance  to  the  continued  viability 
of  Metro  service  in  San  Francisco;  and 

WHEREAS,  The  PUC  has  developed  a  financing  plan  for  the 
Turnback  Project,   using  a  combination  of  local.   State  and  Federal 
funds  to  finance  the  cost  of  the  project  and,   in  accordance  with  the 
plan,    requested  Federal   financial  assistance  in  the  project;  and 

WHEREAS,  The  Metropolitan  Transportation  Commission  (MTC) 
has  responsibility  for  the  programmming  and  allocation  of  State  and 
Federal  funds  for  transit  projects  in  the  San  Francisco  Bay  Region 
and  has  ranked  the  Turnback  Project  as  the  top  priority  for  funding- 
and  ' 

WHEREAS,  The  Federal  Trasit  Administration  (FTA)  utilizes 
a  Full  Funding  Grant  Agreement   (FFGA)   to  provide  the  Maximum  Federal 
Financial  Contribution  in  support  of  the  project;  and 

WHEREAS,  The  FTA  and  PUC  have  negotiated  in  good  faith  and 
agreed  upon  the  terms  and  conditions  set  forth  in  the  Draft  FFGA;  and 

WHEREAS,  The  MTC  has  committed  to  amending  the  Regional 
Transportation  Improvement  Program  to  ensure  that  adequate  funds  are 
programmed  to  support  the  Capital  Reserve  Account  required  for  the 
Turnback  Project;  and 

WHEREAS,  A  FFGA  for  the  Turnback  Project  is  in  the  best 
interest  of  the  City  and  County  of  San  Francisco  because  it  ensures 
timely  and  efficient  management  of  the  project,   and  establishes  the 
Maximum  Federal  Financial  Contribution  as  well  as  the  Grantee's 
financial  commitment  to  the  project;  NOW,   THEREFORE,   BE  IT 

RESOLVED,   that  the  following  PUC  staff  members  are  hereby 
authorized  to  execute  the  Full  Funding  Grant  Agreement  for  the  Muni 
Metro  Turnback  Project: 

PUC  General  Manager 
Municipal  Railway  General  Manager 
Utilities  Engineering  Manager 
Director  of  Finance 

And  be  it  further 

RESOLVED,  that  staff  shall  report  back  to  this  Commission 
on  the  final  language  of  the  Full  Funding  Grant  Agreement  and  any 
substantive  changes  that  are  made  from  the  Draft  Agreement. 


6192a 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  _     OCTOBER    13  1992  a  ^  ^ 


Secretary,  Public  Utilities  Commission 


pubTic  utilities  commissioim 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


FRANK  M.  JORDAN 
Mayor 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


THOMAS  J  ELZEY 
General  Manager 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


October  15,  1992 


PUBLIC  UTILITIES  COMMTS.STON 


The  Public  Utilities  Commission  has  just  met  in  Executive  Session.  As  any  Commission, 
we  as  Commissioners  (individually  and  collectively)  may  disagree  from  time  to  time  on 
particular  PUC  issues  and  decisions  made.  However,  there  were  no  accusations  or 
charge,  shared  at  our  meeting  regarding  the  perfomiance  of  the  General  Manager  and  the 
issue  of  the  General  Manager's  performance  is  not  an  issue  of  concern  to  the  Commission. 

The  Commission  decided  unanimously  to  take  no  action  regarding  the  tenure  of  the 
General  Manager  of  the  Pubhc  Utilities  Commission. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
Mayor 

SPECDVL  MEETING 
Room  287,  City  Hall 
9:00  A.M. 
October  15,  1992 

COMMISSIONERS 
Gordon  Chin,  President 
Victor  G.  Makras,  Vice  President 
James  D.  Jefferson 
Patricia  A.  Carson 
Michael  E.  Hardeman 


DEPARTMENTS  BUREAUS 

Ketch  Hetchy  Projects  Energy  Conservation 

Municipal  Railway  Engineering  and  Construction 

Management 

Water  Department 

Financial  Management 

Infomiation  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 


92-200 


Call  to  Order:  9:05  a.m. 


Present:         President  Gordon  Chin,  Vice  President  Victor  G.  Makras,  Commissioner 
James  D.  Jefferson,  Commissioner  Patricia  A.  Carson,  Commissioner 
Michael  E.  Hardeman 


**********************  * 


President  Chin  stated  that  at  the  October  13,  1992  meeting,  the  Commission  voted  to  hold 
an  executive  session  on  the  tenure  of  the  General  Manager.  A  public  hearing  was 
requested  by  the  General  Manager.  Subsequent  to  that,  the  General  Manager  requested  an 
executive  session.  President  Chin  adjourned  the  meeting  to  an  executive  session  at  9:06 
a.m. 

At  9:50  a.m.  President  Chin  reconvened  the  meeting. 

President  Chin  read  the  following  prepared  statement: 

"The  Public  Utilities  Commission  has  just  met  in  Executive 
Session.  As  any  Commission,  we  as  Commissioners  (individually 
and  collectively)  may  disagree  from  time  to  time  on  particular 
PUC  issues  and  decisions  made.  However,  there  were  no 
accusations  or  charge,  shared  at  our  meeting  regarding  the 
performance  of  the  General  Manager  and  the  issue  of  the  General 
Manager's  performance  is  not  an  issue  of  concern  to  the 
Commission. 

The  Commission  decided  unanimously  to  take  no  action  regarding 
the  tenure  of  the  General  Manager  of  the  Public  Utilities 
Commission." 


Thereupon  the  meeting  was  adjourned:  9:51  a.m. 


Romaine  A.  Boldridge 
Secretary 


92-201 


THOMAS  J.  ELZEY 
General  Manager 


FRANK  M-  JORDAN 
Mayor 


F»LI^Hc  UTILITIES  COMMlgfelOM 

CITY  AfMD  COUNTY  OF  SAN  FRANCISCO 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


October  16,  1992 

NOTICE  OF  EXECUTIVE  SESSION 
Public  Utilities  Commission  of  the  City  and  County  of  San  Francisco  will 


cc:     Members,  PUC 
Thomas  J.  Elzey 
George  Krueger 
John  Mullane 
A.  Delucchi 
Library  (2) 


Romaine  A.  Boldridge 
Secretary 
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MINUTES 

PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
Mayor 

REGULAR  MFFTTNO 
Room  282,  City  HaU 
2:00  P.M. 
October  27,  1992 

COMMISSIONERS 
Gordon  Chin,  President 
Victor  G.  Makras,  Vice  President 
James  D.  Jefferson 
Patricia  A.  Carson 
Michael  E.  Hardeman 


DEPARTMENT'S  BUREAUS 

Hetch  Hetchy  Projects  Energy  Conservation 

Municipal  Railway  Engineering  and  Construction 

Management 

Water  Department 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 

Romaine  A.  Boldridge  < 
SECRETARY 


92-202 


Call  to  Order;  2:00  p.m. 


Present:  Vice  President  Victor  G.  Makras,  Commissioner  James  D.  Jefferson, 

Commissioner  Patricia  A.  Carson,  Commissioner  Michael  E.  Hardema 

Excused:        President  Gordon  Chin 
Vice  President  Victor  Makras  presided. 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner  Carson,  the  Minutes 
of  the  Regular  Meeting  of  October  13,  1992  and  the  Minutes  of  the  Special  Meeting  of 
October  15,  1992  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


*********  :f;  -f- + He  *****  * 


RESOLUTION 
NO. 

On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

92-0313  MR     Approving  January  1.  1993  as  start  date  to  implement  the  Municipal 

Railway's  On-Time  Rebate  Program. 

VOTES:       AYES  -  Makras,  Carson,  Jefferson,  Hardeman 


On  motion  of  Hardeman,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0314         BF      Requesting  the  Controller  to  allot  funds  and  to  draw  warrants 

against  such  funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  San  Francisco  Municipal  Railway  totaling  $17,000.00. 

VOTES:       AYES  -  Makras,  Carson,  Jefferson,  Hardeman 


On  motion  of  Hardeman,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0315         UEB   Accepting  the  work  perfomied  under  Hetch  Hetchy  Water  and 

Power  Contract  No.  HH-827,  Moccasin  Afterbay  Improvements, 
approving  Credit  Contract  Modification  No.  1  in  the  amount  of 
$2,808.94;  authorizing  an  extension  of  time  for  unavoidable  delay 
of  53  calendar  days;  and  authorizing  final  payment  in  the  amount  of 
$4,417.28  to  the  contractor,  Cunningham  &  Sons,  Inc. 

VOTES:       AYES  -  Makras,  Carson,  Jefferson,  Hardeman 


92-203 


On  motion  of  Jefferson,  seconded  by  Carson,  the  following 
resolution  was  adopted: 

GM     Approving  the  Second  Amendment  to  the  Agreement  between  the 
City  of  San  Francisco  Pubhc  UtiUties  Commission  and  Harding 
Lawson  Associates,  for  environmental  consulting  services,  to 
increase  the  total  spending  authority  from  $600,000  to  $1,100,000  to 
provide  funding  for  toxics  remediation  work  at  the  Municipal 
Railway's  24th  and  Utah  site. 

VOTES:       AYES  -  Makras,  Carson,  Jefferson,  Hardeman 


On  motion  of  Hardeman,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

WD    Amending  the  lease  agreement  between  the  City  and  County  of  San 
Francisco,  as  Lessor,  and  KoUreal,  as  lessee,  for  2.27  acre  portion  of 
Water  Department  lands  located  adjacent  to  550  Weddell  Drive, 
Sunnyvale,  California,  by  reducing  the  leased  area  from  2.27  acres 
to  1.10  acres  and  proportionately  reducing  the  monthly  rent  from 
$1,728  to  $837.86,  effective  January  1,  1993. 

VOTES:       AYES  -  Makras,  Carson,  Jeffereon,  Hardeman 


On  motion  of  Hardeman,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

WD    Approving  the  terms  and  conditions  and  authorizing  the  execution 
of  the  lease  of  approximately  .71  acres  of  land  located  in  Santa 
Clara  County  adjacent  to  531  Weddell  Drive,  Sunnyvale,  Cahfomia, 
to  the  Roman  Catholic  Bishop  of  San  Jose,  as  Lessee,  for  an  initial 
term  often  (10)  years,  commencing  on  January  1,  1993  and 
terminating  on  December  31,  2002,  with  four  5-year  options,  at  an 
initial  rent  of  $10,200  per  year. 

VOTES:       AYES  -  Makras,  Carson,  Jefferson,  Hardeman 


On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

92-0319         WD    Requesting  the  transfer  of  $1,100,000  from  Fund  32-891  Project 

103-01  Main  Replacements  to  Fund  32-891  Project  104-01  Service 
Renewals  from  the  proceeds  of  1991  Water  Revenue  Bonds. 

VOTES:       AYES  -  Makras,  Carson,  Jefferson,  Hardeman 


On  motion  of  Jefferson,  seconded  by  Carson,  the  following 
resolution  was  adopted: 

92-0320         WD    Authorizing  the  General  Manager  of  the  San  Francisco  Water 
Department  to  amend  the  professional  service  agreement  with 
EDAW,  Inc.  to  perform  Phase  n  of  the  Watershed  Management 
Plans/Program  Environmental  Impact  Reports  Project  at  a  cost  not 
to  exceed  $750,000,  bringing  the  current  contract  amount  to 
$1,080,000. 

VOTES:       AYES  -  Makras,  Carson,  Jefferson,  Hardeman 


92-204 


On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 


92-0321 


UEB 


Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau  to 
execute  an  amendment  to  the  Professional  Services  Agreement  with 
Foster-Jordan  Associates,  for  construction  support  services,  in  the 
amount  of  Four  Hundred  Thousand  Dollars  ($400,000.00),  thereby 
increasing  the  total  fee  to  One  Million  Seven  Hundred  Thousand 
DoUars  ($1,700,000.00). 


VOTES: 


AYES  -  Makras,  Carson,  Jefferson,  Hardeman 


On  motion  of  Hardeman,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 


92-0322 


UEB 


Awarding  the  San  Francisco  Water  Department  Contract  No. 
WD-2134,  CDD  Summit  Pump  Station  Standby  Generator  and 
Related  Work,  in  the  amount  of  $395,020.00  to  Cresci  Electric  Inc., 
as  the  lowest  possible  bidder. 


VOTES: 


AYES  -  Makras,  Carson,  Jefferson,  Hardeman 


New  Business: 

President  Makras  discussed  the  list  of  housing  facilities  rented  out  to  employees.  He 
stated  that  the  rental  rates  for  these  facihties  were  very  low  and  he  was  concerned  that  the 
City  does  not  recover  its  costs  from  the  rentals.  He  made  a  motion  to  direct  staff  to 
provide  the  Commission  with  the  current  market  rental  rates  for  all  of  the  housing 
facihties  and  to  provide  recommendations  on  the  manner  of  implementation  to  increase 
the  rentals  to  market  rates.  Also,  staff  may  include  recommendations  for  discounted  rates 
to  encourage  City  employees  to  live  or  continue  living  close  to  their  worksites. 
Commissioner  Jefferson  seconded.  John  Mullane,  General  Manager  of  the  Water 
Department,  suggested  that  the  evaluation  process  be  referred  to  the  Real  Estate 
Department.  The  motion  was  unanimously  approved,  and  staff  was  directed  to  report  to 
the  Commission  within  two  months. 


Report  of  the  General  Manager: 

Michelle  Witt,  Director,  Bureau  of  Finance,  was  acting  General  Manager  of  the  Public 
Utilities  Commission  in  the  absence  of  Mr.  Thomas  J.  Elzey. 

On-Time  Rebate  Program 

Mr.  Johnny  Stein,  General  Manager,  Municipal  Railway,  described  how  the  On-Time 
Rebate  Program  would  work.  The  On-Time  Rebate  Program  would  provide  rebates  to 
passengers  whenever  Muni  buses  are  more  than  15  minutes  late.  Cash  passengers  will  be 
given  free  rides  on  the  spot  and  Fast  Pass  holders  will  get  a  rebate  coupon  for  a  $1.00 
discount  on  the  next  purchase  of  their  Fast  Pass,  for  a  maximum  discount  of  $5.00. 

Mr.  Stein  recommended  the  implementation  of  the  On-Time  Rebate  Program  on  January 
1,  1993  due  to  heavy  traffic  situations  during  the  hohday  season.  Commissioner  Jefferson 
moved  to  accept  the  recommendation  to  start  the  program  on  January  1,  1993  and  to 
provide  discounts  to  holders  of  half  monthly  passes  on  a  pro-rated  basis.  Commissioner 
Hardeman  seconded.  The  motion  was  unanimously  approved. 


92-205 


Work  Furlough 


Michelle  Witt,  Acting  General  Manager,  reported  on  the  status  of  the  work  furlough 
program.  She  stated  that  the  proposed  revision  to  the  Civil  Service  Commission's  rules, 
to  allow  involuntary  time  off  at  the  discretion  of  the  department  head,  may  not  materialize 
because  of  opposition  from  various  labor  unions.  The  Controller  has  requested  that  staff 
submit  a  plan  to  meet  the  $975,000  furlough  target.  The  Mayor's  Office  has  implemented 
a  hiring  freeze  pending  development  of  an  alternative  to  furlough. 

Ms.  Witt  reported  that  surveys  were  sent  to  all  PUC  employees  to  see  how  much  interest 
there  is  in  a  voluntary  furlough  program.  Ms.  Witt  said  that  she  would  report  to  the 
Commission  at  the  next  meeting  regarding  the  survey  results.  President  Makras  requested 
that  staff  also  layout  all  the  options  at  that  time. 

Jano  Oscherwitz,  Local  790  stated  that  members  of  the  Local  790  are  willing  to  support 
the  voluntary  furlough  program  if  there  will  be  a  commitment  of  no  layoffs. 

Automobile  Use 

Anson  Moran,  General  Manager,  Hetch  Hetchy,  reported  that  the  department  now  has 
only  14  vehicles  allowed  to  be  taken  home.  These  vehicles  are  assigned  to  employees 
who  would  be  responsible  for  responding  to  emergency  calls. 

John  Mullane,  General  Manager,  Water  Department,  reported  that  the  Water  Department 
reduced  the  number  of  vehicles  taken  home  from  97  vehicles  to  50  vehicles.  He  stated 
that  the  review  of  automobile  usage  in  the  Water  Department  was  based  upon  compliance 
with  the  Administrative  Code.  He  further  stated  that  the  Administrative  Code  precludes 
some  employees,  who  live  outside  the  City,  from  taking  City  vehicles  home.  This  may 
cost  the  City  more  money  in  terms  of  increased  cost  of  claims  against  the  City  due  to 
delays  in  responding  to  emergencies.  Mr.  Mullane  stated  that  he  put  together  a  task  force 
to  work  on  amending  the  relevant  section  of  the  Administrative  Code  and  will  present  it  at 
the  first  meeting  in  November. 

Johnny  Stein,  General  Manager,  Municipal  Railway,  reported  that  Muni  reduced  the 
number  of  vehicles  going  home  from  51  to  33  vehicles. 

Commissioner  Jefferson  emphasized  the  need  to  review  the  policy  issues  surrounding 
automobile  usage  and  the  inventory  of  vehicles  more  closely  to  ensure  that  the  pohcy  is 
clear  and  is  being  implemented.  President  Makras  directed  staff  to  report  back  to  the 
Commission  in  thirty  days  with  a  recommendation  or  the  status  of  vehicle  usage  and 
include  an  audit  process  where  the  Commission  could  adopt  a  detailed  policy  on  vehicle 
usage. 

Budget 

Michelle  Witt  reported  that  staff  is  expecting  a  $7  million  shortfall  in  the  current  budget 
year  due  to  a  shortfall  in  revenues  from  the  State,  cost  overruns  in  the  City  Attorney's 
services,  cost  overruns  in  claims  payout  and  the  unmet  work  furlough  target.  She  stated 
that  the  Mayor's  Budget  Directors  expect  a  shortfall  between  $150  million  to  $200 
million  in  the  1993-94  budget.  The  1993-94  budget  would  include  changes  in  the  City 
charter  involving  a  proposal  to  restmcnire  PUC.  The  Mayor's  Office  will  create  a  task 
force  to  work  on  the  restructuring  of  the  City's  organization. 

The  Commission  discussed  ideas  on  how  input  could  be  provided  to  the  Mayor  regarding 
proposals  for  restructuring  PUC. 


92-206 


Resolution  No.  92-0320  -  Authorizing  the  General  Manager  of  the  San  Francisco  Water 
Department  to  amend  the  professional  services  agreement  with  EDAW,  Inc.  to  perform 
Phase  II  of  the  Watershed  Management  Plans/Program  Environmental  Impact  Reports 
Project. 

David  Pilpel,  representing  the  Sierra  Club,  expressed  concern  regarding  EDAW's  ability 
to  do  the  detailed  technical  work  required  on  the  Watershed  Management  Plans/Program 
Environmental  Impact  Reports  project.  Commissioner  Jefferson  affirmed  and  John 
MuUane,  General  Manager  of  the  Water  Department,  concurred  that  EDAW,  Inc.  has  a 
very  good  reputation  in  the  industry. 


sfc  sfc  sjc  3^  3|c        sfc     !^  3fc     !^     sfc  sfc  5|c  3^  3(c  jjc  j(c  iff  h|c  3^c  sfc  2^ 


Public  Comments: 


David  Pilpel  commented  that  the  budget  is  coming  apart  again. 


THEREUPON,  THE  MEETING  WAS  ADJOURNED:  3:35  P.M. 


Romaine  A.  Boldridge 
Secretary 


92-207 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTS  OF  SAN  FRANCISCO 


J2-C313 

RESOLUTION  No.  


WHEREAS,  the  Municipal  Railway  developed  an  On-Time  Rebate  Program 
whereby  all  cash-paying  customers  requesting  rebate  for  having  waited  15  minutes 
beyond  the  frequency  headway  posted  in  each  transit  shelter  would  be  given  a  free  ride 
and  pass  users  requesting  rebate  would  be  given  a  rebate  coupon  for  a  discount  on  their 
next  pass  purchase;  and 

WHEREAS,  the  On-Time  Rebate  Program  has  a  rebate  Umit  of  $100,000; 
now,  therefore,  be  it 

RESOLVED,  that  this  Commission  approves  the  date  of  January  1,  1993  as 
the  starting  date  for  implementing  the  Municipal  Railway's  On-Time  Rebate  Program, 
and  amends  the  program  to  provide  discounts  to  holders  of  half  monthly  passes  on  a 
prorated  basis. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  27  1992 


at  its  meeting  of . 


Secretary,  Pub 


Secretary,  Public  Utiiities  Com 


PUBLIC  UTILITIES  COMMISSION 

Cn>  ANO  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City- 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 

:LAIMANT  &  ACCIDENT  NO.    &  ACCIDENT 

;OURT  NO.  SPECIFIED            SPECIALS     TYPE          DATE            PI/PD  SETTLEMENT 

PRAYER 

Ion-Litigated: 
lone 

litigated : 

reresa  Olivarez  90-C-0030-2       $7,461.90     10-7       08-18-90  PI  $17,000.00 

3935-447  Unstated 

Judgment : 

None 

TOTAL  SETTLEMENT    (1)  $17,000.00 


INDEX  632091  SUB  OBJECT  1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     r  OCTOBER  2/1992 

at  Its  meeting  of  zll  '^^L  


Secretary.  Public  Utilities  C<mimission 


PUBLIC  UTILITIES  COMMISSION 

CtTY  AND  COUMTV  OP  SftN  FRANCISCO 

RESOLUTION  Na  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  Hetch  Hetchy  Water 
and  Power  Contract  No.  HH-827,  Moccasin  Afterbay  Improvements,  as  satisfactorily 
completed;  approves  Credit  Contract  Modification  No.  1  in  the  amount  of  $2,808.94; 
authorizes  an  extension  of  time  for  unavoidable  delay  of  53  calendar  days;  and 
authorizes  final  payment  in  the  amount  of  $4,417.28  to  the  contractor,  Cunningham  & 
Sons,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Com, 

OCTOBER  71992   

at  its  meeting  of  .  ,  


PUBLIC  UTILITIES  COMMISSION 

Cn>  AND  COUNTY  OF  SAN  FRANCISCO 


J2-031.G 

RESOLUTION  No.  


WHEREAS,  The  Public  Utilities  Commission  has  entered  into 
a  three-year  agreement  with  the  environmental  consulting  firm  of  Harding  Lawson 
Associates,  303  Second  Street,  Suite  620  North, 

San  Francisco,  CA  94107,  and  granted  authority  to  expend  a  total  of  $600,000.00 
under  the  terms  of  that  agreement;  and 

WHEREAS,  The  spending  authority  under  the  terms  of  the 
agreement,  as  authorized  by  the  Public  Utilities  Commission,  has  been  largely 
encumbered  and  expended;  and 

WHEREAS,  Additional  work  which  will  exceed  the  current  spending  authority 
remains  to  be  performed  at  the  24th  and  Utah  site;  and 

WHEREAS,  The  work  to  be  accomplished  under  the  agreement  is  required  by 
State  law  and  directed  by  the  State  Water  Quality  Control  Board  which  is  monitoring 
work  on  the  project;  and 

WHEREAS,  Completion  of  environmental  remediation  of  the  24th  and  Utah 
site  is  urgently  needed  by  the  City  and  County  General  Hospital  so  that  a  new  parking 
structure  may  be  built  on  the  site;  and 

WHEREAS,  $500,000  for  the  ongoing  work  at  the  24th  and  Utah  site  will  be 
provided  by  the  Department  of  Parking  and  Traffic;  and 

WHEREAS,  Article  V,  Section  1 ,  in  the  Agreement  between  the  City  and 
Harding  Lawson  Associates  specifically  authorizes  the  Public  Utilities  Commission  to 
increase  the  authorization  to  expend;  and 

WHEREAS,  Approval  of  this  amendment  only  for  expenditure  authority  will 
enable  toxics  remediation  work  at  the  site  to  continue  without  interruption  while  DPT 
seeks  consultants  to  complete  this  work  following  expiration  of  the  agreement  in  May 
1993,  now,  THEREFORE  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  Second  Amendment 
to  the  Agreement  between  the  City  of  San  Francisco,  Public  Utilities  Commission  and 
Harding  Lawson  Associates  to  increase  the  total  authorized  expenditure  from 
$600,000  to  $1,100,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  OCTOBER  27  1992  

at  its  meeting  of   '  — 


blm/e;\saftycal.fh 


Secretary,  Public  Utilities  Co 


PUBLIC  UTILITIES  COMMISSION 

crry  and  county  of  san  francisco 

RESOLUTION  No.  


WHEREAS ,    pursuant  to  Public  Utilities  Commission  Resolution  No . 
76-0029  adopted  January  13,    1976,    a  lease  between  City  and  County  of 
San  Francisco,  as  Lessor,  and  Kollreal,  a  general  partnership,  as 
Lessee,   was  authorized  with  an  initial  term  of  fifteen   (15)  years 
commencing  September  1,    1975  and  3  five-year  options  for  a  2.27  acre 
portion  of  Water  Department  lands  located  in  Santa  Clara  County, 
California,   for  parking,   landscaping,   ingress  and  egress  to  adjacent 
buildings ,   and  a  bicycle  path ;  and 

WHEREAS,   Lessee  has  no  further  need  of  1.17  acres  of  said  leased 
area;  now  therefore  be  it 

RESOLVED,   that  this  Commission  hereby  amends  the  subject  lease  by 
reducing  the  leased  area  from  2.27  acres  to  1.10  acres  and  propor- 
tionately reducing  the  monthly  rent  from  $1728  to  $837.86  effective 
January  1,    1993,  with  the  understanding  that  all  other  provisions  of 
the  lease  will  remain  in  full  force  and  effect. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  271992 


at  its  meeting  of. 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Cmr  ANO  COUNTT  OF  SAN  FRANCISCO 

RESOLUTION  No.  


WHEREAS,  The  City  and  County  of  San  Francisco  owns 
certain  real  property  presently  under  the  jurisdiction  of  the 
San  Francisco  Water  Department  in  Santa  Clara  County;  and 

WHEREAS,   Pursuant  to  Public  Utilities  Commission 
Resolution  No.   76-0029,   adopted  January  13,   1976,   a  lease 
between  City  and  County  of  San  Francisco,   as  Lessor,  and 
Kollreal,   a  general  partnership,   as  Lessee,  was  authorized 
with  an  initial  term  of  fifteen  (15)  years  commencing 
September  1,    1975  and  3  five-year  options  for  a  2.27  acre 
portion  of  Water  Department   lands  in  Santa  Clara  County;  and 

WHEREAS,   Kollreal  notified  the  Water  Department  that  it 
had  no  further  need  of  1.17  acres  of  the  2.27  acre  leased 
area;  and 

WHEREAS,   The  Roman  Catholic  Bishop  of  San  Jose  notified 
the  Water  Department  of   its  interest  in  leasing  a   .71  acre 
portion  of  the  1.17  acre  area  no  longer  needed  by  Kollreal;  and 

WHEREAS,   This  Commission  authorized  the  reduction  of  the 
area  leased  to  Kollreal  from  2.27  acres  to  1.10  acres  as  a 
companion  resolution  to  this  resolution;   now  therefore,   be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms 
and  conditions  and  authorizes  the  execution  of  that  certain 
lease  of  approximately  .71  acres  of  land  to  the  Roman  Catholic 
Bishop  of  San  Jose,   as  Lessee,   for  the  purpose  of  parking  and 
landscaping  as  set  forth  in  the  lease  (copy  of  the  lease  is  on 
file  with  the  San  Francisco  Water  Department)  of  certain  real 
property  under  the  jurisdiction  of  the  Water  Department,  as 
shown  on  Water  Department  Drawing  No.  C-1275,   for  an  initial 
term  of  ten  (10)  years,   commencing  on  January  1,   1993  and 
terminating  on  December  31,   2002,  with  four  5-year  options,  at 
an  initial  rent  of  $10,200  per  year;   and  be  it 

FURTHER  RESOLVED,  That  City's  Board  of  Supervisors  be 
requested  to  approve,   by  ordinance,   the  award  of  said  ground 
lease;  and  be  it 

FURTHER  RESOLVED,  That  upon  approval  by  the  Board  of 
Supervisors,   the  General  Manager  of  the  Public  Utilities 
Commission  is  hereby  authorized  and  directed  to  execute  said 
lease . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

,  OCTOBER  271992 

at  Us  meeting  of  — 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAM  F'RAMCISCO 

RESOLUTION  No  


WHEREAS.  Funds  were  appropriated  in  June  of  1991  from  the  proceeds  of  the 
1991  Water  Revenue  Bonds  for  various  projects  including  main  replacements  and 
service  renewals;  and 

WHEREAS.  Additional  funds  are  now  required  for  service  renewals;  and 

WHEREAS.  Funds  are  available  in  32-891-103-01  main  replacements;  now,  be 
it  therefore 

RESOLVED,  That  this  Commission  hereby  requests  the  transfer  of  $1,100,000 
from  Fund  32-891  Project  103-01  Main  Replacements  to  Fund  32-891  Project  104-01 
Service  Renewals. 


/  herebv  certify  that  the  foregoing  resoluHon  was  adopted  by  the  Public  Utilities  Commission 

\.    ,  OCTOBER  27  1892 

at  Its  meeting  of  ^ 


PUBLIC  UTILITIES  COMMISSION 

Cmr  AND  COUNTY  OF  SAN  FFIANCISCO 

32-0320 

RESOLUTION  No.  


WHEREAS,  The  Public  Utilities  Commission  approved  the 
preparation  of  Comprehensive  Watershed  Management  Policy  and 
Plans  by  Resolution  No.   91-0354;  and, 

WHEREAS ,  This  Commission  approved  the  selection  of  EDAW, 
Inc.  to  prepare  said  policy  and  plans  at  an  estimated  cost  of 
$1,663,500  by  Resolution  No.   92-0137;  and, 

WHEREAS,  This  Commission  approved  a  professional  services 
agreement  for  Phase  I  of  the  Watershed  Management  Plans/Program 
Environmental  Impact  Reports  with  EDAW  Inc.  in  the  amount  of 
$330,000.00  for  initial  project  scoping  and  inventory  of 
existing  data  by  Resolution  No.  92-0137;  and, 

WHEREAS,  Phase  II  of  the  project  includes  concurrent 
development  of  draft  Watershed  Management  Policies,  research  and 
data  collection,  mapping,  additional  project  scoping,  and 
preparation  of  watershed  assessments  and  analyses;  and, 

WHEREAS ,  Amendment  No .  1  to  the  professional  services 
agreement  with  EDAW ,  Inc .  to  perform  Phase  II  will  cost 
$750,000.00;  and, 

WHEREAS,  PUC  Contract  Compliance  has  approved  Amendment  No. 

I  to  the  agreement  with  EDAW,   Inc.;  now,   therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General 
Manager  of  the  San  Francisco  Water  Department  to  amend  the 
professional  service  agreement  with  EDAW,   Inc.  to  perform  Phase 

II  of  the  Watershed  Management  Plans/Program  Environmental 
Impact  Reports  Project  at  a  cost  not  to  exceed  $7  50, 000, 
bringing  the  current  contract  amount  to  $1,080,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  271992 


at  its  meeting  of  _ 


Secretary, 


Harv,  Public  Utilities  Commis^on 


PUBLIC  UTILITIES  COMMISSION 

CrTY  ANO  COUNTY  OF  SAN  FRANCISCO 


J2~0321 

RESOLUTION  No.  


WHEREAS,  This  Commission  by  its  Resolution  No.  90-0106, 
authorized  the  Manager  of  the  Utilities  Engineering  Bureau  to  negotiate 
and  execute  a  Professional  Services  Agreement  with  Foster-Jordan 
Associates,  a  joint  venture  for  detail  design  of  the  MUNI  Metro 
Extension  project;  and 

WHEREAS,  The  design  for  Folsom  Street  to  Third  Street  was 
completed  and  construction  will  be  performed  through  the  Department 
of  Public  Work's  Embarcadero  Roadway  contract;  and 

WHEREAS,  The  Manager  of  the  Utilities  Engineering  Bureau 
recommends  the  Professional  Services  Agreement  with  Foster- Jordan 
Associates  be  amended  to  include  construction  support  services  for 
the  Folsom  Street  to  Third  Street  segment;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager  of 
the  Utilities  Engineering  Bureau  to  execute  an  amendment  for 
construction  support  services  in  the  amount  of  four  hundred  thousand 
dollars  ($400,000.00)  to  a  Professional  Services  Agreement  with 
Foster-Jordan  Associates,  a  joint  venture,  thereby  increasing  the  total 
fee  from  one  million  three  hundred  thousand  dollars  ($1 ,300,000.00) 
to  one  million  seven  hundred  thousand  dollars  ($1,700,000.00). 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  OCTOBER    ^^  ^992 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  ANO  COli^fTY  OF  SAN  FRANCISCO 


02-0322 

RESOLUTION  No.  


WHEREAS,  Under  Water  Department  Contract  No.  WD-2134,  Summit  Pump  Station  will 
be  provide  with  a  diesel  generator  to  supply  standby  electrical  power;  and 

WHEREAS,  On  September  1,  1992,  the  Public  Utilities  Commission  received  bids  for  the 
subject  contract;  and 

WHEREAS,  Thereafter,  a  protest  was  received  from  Angotti  and  Reilly;  and 

WHEREAS,  The  City  Attorney  and  PUC  Contract  Compliance  Office  determined  that  the 
protest  is  without  merit;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water  Department 
Contract  No.  WD-2134,  CDD  Summit  Pump  Station  Standby  Generator  and  Related  Work,  in  the 
amount  of  $395,020.00  to  Cresci  Electric,  Inc.,  Pier  1  1/2  -  The  Embarcadero,  San  Fr^cisco, 
California  94111,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    OCTOBER    27  1992  


Secretary.  Public  Ulilities  Comqpssion 


FRANK  M.  JORDAN 
Mayor 

THOMAS  J.  ELZEY 
General  Manager 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 

HETCH  HETCHY 
WATER  AND  POWER 

SAN  FRANCISCO 
WATER  DEPARTMENT 


November  6,  1992 


NOTICE  OF  EXECUTIVE  SESSION 


rr...t  ■  Commission  of  the  City  and  County  of  San  Francisco  will 

meet  m  executive  session  on  Tuesday,  November  10,  1992.  at  1:00  p.m..  in  Room  287 
City  Hall,  San  Francisco,  California  to  confer  with  its  negotiator  regardme  the  San  ' 
Francisco  Water  Department  land  parcel  leased  to  the  Olympic  Club,  in  accordance  with 

RnJhJT' p'^^^'  ^^'''7  ^i^^"^^  ^  attLey-client  matter  rS^dtng 

Roebbelen  Engineering,  Inc.  v.  CCSF,  Superior  Court  No.  928-1 15,  in  accord4e  wfth 
Government  Code  Section  54956.9(b)  and  Charter  Section  3.500(b). 


Romaine  A.  Boldridge 
Secretary 


cc:     Members.  PUC 
Thomas  J.  Elzey 
George  Krueger 
Patrick  Mahoney 
John  Mullane 
Anthony  Delucchi 
Richard  Brandt 
Michelle  Witt 
Library  (2) 


0148L 


CITY  HALL  .  SAN  FRANCISCO.  CALIFORNIA  94102  •  (415)  554-7316  •  FAX  (415)  554-7470 


MINUTES 

PUBLIC  UmiTIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
Mayor 

REGULAR  MEETING 
Room  282,  City  Hall 

2:00  P.M. 
November  10,  1992 

COMMISSIONERS 
Gordon  Chin,  President 
Victor  G.  Makras,  Vice  President 
James  D.  Jefferson 
Patricia  A.  Carson 
Michael  E.  Hardeman 


DEPARTMENTS 
Hetch  Hetchy  Projects 
Municipal  Railway 
Water  Department 


BUREAUS 

Energy  Conservation 

Engineering  and  Construction 
Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


92-208 


CaU  to  Order:  2:20  p.m. 


Present:         Vice  President  Victor  G.  Makras,  Commissioner  James  D.  Jefferson. 

Commissioner  Patricia  A.  Carson,  Commissioner  Michael  E.  Hardeman 

Excused:        President  Gordon  Chin 


Vice  President  Victor  Makras  presided. 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner  Carson,  the  Minutes 
of  the  Regular  Meeting  of  October  27,  1992  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


RESOLUTION 
NO. 

On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted; 

92-0323         BP     Requesting  the  Controller  to  allot  funds  and  to  draw  warrants 

against  such  funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  San  Francisco  Municipal  Railway  totaling  $88,477.25. 

VOTES:       AYES  -  Makras,  Carson,  Jefferson,  Hardeman 


On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

92-0324         BP      Requesting  the  Controller  to  allot  funds  and  to  draw  warrants 

against  such  funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  San  Francisco  Municipal  Railway  totaling  $37,500.00. 

VOTES:       AYES  -  Makras,  Carson,  Jefferson,  Hardeman 


On  motion  of  Hardeman,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 

92-0325         MR     Accepting  the  work  performed  under  Municipal  Railway  Contract 
No.  MR-1022,  Metro  Yards  -  Security  Fencing  &  Gates,  as 
satisfactorily  completed;  approving  Contract  Modification  No.  3  in 
the  amount  of  $1,040.00;  authorizing  an  extension  of  time  for 
unavoidable  delays  of  375  calendar  days;  and  authorizing  final 
payment  in  the  amount  of  $63,1 14.96  to  the  contractor,  Oakland 
Fence  Company. 

VOTES:       AYES  -  Carson,  Jefferson,  Hardeman 


NOES  -  Makras 


92-209 


On  motion  of  Hardeman,  seconded  by  Jefferson,  the  following 
resolution  was  adopted: 


92-0326         MR     Accepting  the  work  performed  under  Municipal  Railway  Contract 
No.  MR-999,  Curtis  E.  Green  Light  Rail  Facility  Main  Maintenance 
Building,  Modification  to  LRV  Lifts,  as  satisfactorily  completed; 
approving  Contract  Modification  No.  1  in  the  amount  of  $4,443.47; 
authorizing  an  extension  of  time  for  unavoidable  delays  of  150 
calendar  days;  and  authorizing  final  payment  in  the  amount  of 
$32,558.47  to  the  contractor,  Power  Engineering  Contractors. 

VOTES:       AYES  -  Carson,  Jefferson,  Hardeman 

NOES  -  Makras 


On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

92-0327         UEB   Approving  Contract  Modification  No.  20  to  Municipal  Railway 
Contract  No.  MR-869,  Potrero  Facility  Rehabihtation,  with  N.  L. 
Barnes  Construction  Co.,  Inc.  in  the  amount  of  $12,259,776.70;  and 
extending  the  contract  completion  date  to  September  23,  1992. 

VOTES:       AYES  -  Makras,  Carson,  Jefferson,  Hardeman 

On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

92-0328         UEB   Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau  to 
execute  Contract  Modification  No.  2  to  Contract  No.  HH-829R, 
O-Shaughnessy  Septic  System  Rehabihtation  Phase  D,  with  San 
Luis  Construction  to  extend  the  time  allowance  firom  90  calendar 
days  to  130  calendar  days  to  complete  the  deUvery  and  installation 
of  the  sewage  lift  station  emergency  standby  generator,  at  no 
additional  cost  to  the  City. 

VOTES:       AYES  -  Makras,  Carson,  Jefferson,  Hardeman 

On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

92-0329         UEB  Accepting  the  work  perfomied  under  San  Francisco  Water 

Department  Contract  No.  WD-2052,  8-inch  Ductile  Iron  Main 
installation  in  Fremont  Street  between  Market  and  Harrison  Streets, 
as  satisfactorily  completed;  approving  credit  to  the  City  of 
$1,433,900;  authorizing  an  extension  of  time  of  unavoidable  delays 
of  45  working  days;  and  authorizing  fmal  payment  in  the  amount  of 
$18,082.00  to  the  contractor,  Shaw  Pipeline,  Inc. 

VOTES:       AYES  -  Makras,  Carson,  Jefferson,  Hardeman 

On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

92-0330         PT      Approving  Non-Civil  Service  and  Temporary  appointments  and 
removals  for  the  month  of  September  1992. 

VOTES:       AYES  -  Makras,  Carson,  Jefferson,  Hardeman 
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On  motion  of  Hardeman,  seconded  by  Carson,  the  following 
resolution  was  adopted: 

92-0331  MR     Authorizing  the  General  Manager  of  the  Public  Utilities 

Commission  to  execute  a  lease  agreement  with  New  Flyer  hiduslries 
to  operate  a  New  Flyer  low-floor  bus  in  Municipal  Railway  revenue 
service  for  a  nominal  fee  of  One  Dollar  and  to  indemnify  and  save 
harmless  the  lessor  pursuant  to  San  Francisco  Administrative  Code, 
Section  1.25-1,  from  and  against  any  and  all  claims. 

VOTES:       AYES  -  Makras,  Carson,  Jefferson,  Hardeman 


On  motion  of  Jefferson,  seconded  by  Carson,  the  following 
resolution  was  adopted: 

92-0332         WD    Authorizing  the  General  Manager  of  the  Public  Utilities 

Commission  to  enter  into  an  agreement  with  San  Mateo  County 
Department  of  Pubhc  Works  for  reimbursement  of  all  costs  related 
to  the  relocation  of  the  San  Francisco  Water  Department  water 
supply  pipeline  in  conjunction  with  the  design  and  construction  of 
the  Fifth  Avenue  Grade  Separation  Project  between  EI  Camino  Real 
and  Middlefield  Road  in  Redwood  City. 

VOTES:       AYES  -  Makras,  Carson,  Jefferson,  Hardeman 


On  motion  of  Hardeman,  seconded  by  Carson,  the  following 
resolution  was  adopted: 

92-0333         UEB   Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau,  to 
negotiate  and  execute  a  Professional  Services  Agreement  with 
James  M.  Montgomery  Consulting  Engineers,  Inc.  to  perform  the 
"Needs  Assessment  and  Functional  Study"  for  the  planned  San 
Francisco  Water  Department  Millbrae  Water  Quality  Laboratory, 
for  an  amount  not  to  exceed  $200,000. 

VOTES:       AYES  -  Makras,  Carson,  Jefferson,  Hardeman 


On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted; 

92-0334         UEB   Rejecting  all  bids  submitted  for  San  Francisco  Water  Department 
Contract  WD-2064,  36-inch  Steel  Main  Installation  between  San 
Jose  and  25th  Streets,  25th  Street  between  Dolores  and  Sanchez 
Streets,  Sanchez  Street  between  25th  and  22nd  Streets,  and  22nd 
Street  between  Sanchez  and  Castro  Streets;  and  authorizing 
rebidding  the  work  as  San  Francisco  Water  Department  Contract 
WD-2064R. 

VOTES:       AYES  -  Makras,  Carson,  Jefferson,  Hardeman 
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On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 


92-0335 


BF      Authorizing  the  Assistant  General  Manager  of  Finance  to  apply  for, 
accept  and  expend  $5,578,791  of  funds  from  the  San  Francisco 
County  Transportation  Authority  for  the  Municipal  Railway's 
capital  program  projects;  namely,  Financial  Capacity  Study,  Muni 
Metro  Extension  to  Sixth  Street,  Metro  Accessibihty  Improvements, 
Metro  East  LRV  Facility,  Rehabilitation  &  Replacement,  and 
Paratransit  Service. 


VOTES: 


AYES  -  Makras,  Carson,  Jefferson,  Hardeman 


On  motion  of  Jefferson,  seconded  by  Carson,  the  following 
resolution  was  adopted: 


92-0336 


BF      Authorizing  an  amendment  to  the  agreement  with  Frye  Claims 

Consultation  and  Administration,  for  vehicle  and  structure  appraisal 
services,  to  increase  the  compensation  not  to  exceed  $30,000  and  to 
extend  the  term  for  one  year. 


VOTES: 


AYES  -  Makras,  Carson,  Jefferson,  Hardeman 
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Announcement: 


President  Makras  announced  that  the  Commission  met  in  Executive  Session  immediately 
before  the  meeting.  He  reported  that  no  action  was  taken  with  respect  to  the  San 
Francisco  Water  Department  land  parcel  leased  to  the  Olympic  Club;  and  that  no 
settlement  was  reached  in  the  case  of  Roebbelen  Engineering  vs.  the  City  and  County  of 
San  Francisco,  Superior  Court  #928-1 15. 

Old  Business; 

President  Makras  asked  whether  there  were  any  amendments  to  the  On-Time  Rebate 
Program  before  it  is  implemented.  Bobby  Brown,  President,  Transport  Workers  Union, 
Local  250A,  brought  up  concems  for  the  safety  of  personnel.  President  Makras  directed 
staff  to  meet  with  labor  unions  to  resolve  outstanding  issues  of  the  program  and  report  to 
the  Commission  on  the  results  of  the  discussion. 


New  Business: 


President  Makras  appointed  a  task  force  composed  of  the  heads  of  the  operating 
departments  and  the  Director  of  Finance  to  evaluate  all  reorganization  proposals  for  the 
Pubhc  Utilities  Commission.  The  task  force  would  evaluate  budget  issues  from  both 
operational  and  fmancial  perspectives  and  would  prepare  reports  and  recommendations  to 
the  Commission. 

Commissioner  Jefferson  suggested  that  the  report  to  the  Commission  should  address 
issues  such  as:  the  type  of  organizational  structure  which  would  respond  to  the  Mayor's 
direction;  the  fmancial  and  operational  impacts  to  the  departments;  regulatory  issues;  and 
management  of  ongoing  capital  projects. 

Michelle  Witt,  Director,  Bureau  of  Finance,  was  appointed  to  chair  the  task  force. 


Task  Force 
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Alice  Fialkin,  Local  200.  stated  that  the  union  would  like  to  review  any  reorcanization 
plans  that  would  affect  their  bargaining  units  prior  to  development  and  implementation 

President  Makras  directed  staff  to  present  a  timeframe  for  submission  of  reports  to  the 
Commission  with  regard  to  the  budget  proposals. 

David  Pilpel  requested  that  the  Commission  include  the  public  and  labor  union 
representatives  in  the  review  and  development  stage  of  the  budget  process  and  that  the 
PUC  task  force  work  in  parallel  to  the  City's  budget  task  force. 


Report  of  the  General  Manager: 
1992-93  Budget  Process; 

Michelle  Witt,  Director,  Bureau  of  Finance,  reported  that  surveys  were  distributed  to  PUC 
employees  to  determine  employees'  interest  in  the  voluntary  fudough  program.  She 
stated  that  they  received  a  fairly  good  response  from  the  bureaus,  the  Water  Department 
and  Hetch  Hetchy.  The  Municipal  Railway  did  not  reply. 

Ms.  Witt  stated  that  the  Municipal  Railway  is  exceeding  its  salary  savings  and  may  be 
able  to  meet  the  work  furlough  target  for  the  current  year  because  of  the  increased  salary 
savings. 

Bobby  Brown  of  the  Transport  Workers  Union,  Local  250A,  stated  that  his  union  did  not 
have  a  problem  with  their  members  participating  in  a  voluntary  furlough  program. 

Jano  Oscherwitz,  Local  790,  stated  that  their  members  would  feel  comfortable  in 
completing  surveys  if  it  were  done  City-wide.  Ms.  Oscherwitz  stated  that  they  are  in  the 
negotiation  process  regarding  distributing  voluntary  furlough  surveys  in  all  City 
departments. 

President  Makras  duected  the  Municipal  Railway  to  respond  to  the  survey  and  report  to 
the  Commission  at  the  next  meeting. 


1993-94  Budget 

Michelle  Witt  reported  that  she  had  requested  all  department  heads  to  submit  their 
recommendations  regarding  decentralization.  Ms.  Witt  stated  that  the  Mayor's  Office 
requested  PUC  to  submit  a  baseline  budget  by  November  30th  which  would  include  the 
basic  1992-93  fixed  costs  under  the  existing  organization,  the  baseline  budget  under  the 
decentralization  scenario,  and  the  programmatic  budget.  Ms.  Witt  stated  that  she  would 
present  the  impacts  of  decentralization  to  PUC  departments  by  November  24,  1992  . 


Item  No.  (11):  Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau,  to  execute 
Amendment  No.  7  to  the  Professional  Services  Agreement  with  Camp  Dresser  and 
McKee,  Inc.,  for  additional  professional  construction  support  engineering  services  for  the 
San  Andreas  Water  Treatment  Plant  Expansion  No.  2  Project. 

Commissioner  Jefferson  expressed  his  concerns  that  there  is  lesser  MBE  participation  in 
this  project. 

President  Makras  questioned  the  cause  of  the  urgency  of  the  project  which  necessitated 
overtime  work. 

This  item  was  continued  until  staff  submits  a  report  identifying  the  problems  and 
complexity  of  the  project  and  the  reason  for  the  decreased  level  of  MBE  participation. 
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Item  Nq.  (13):  Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau  to  negotiate 
Amendment  No.  8  to  the  professional  services  agreement  with  Bechtel  Corporation  on  a 
sole  source  basis  for  construction  phase  services,  including  construction  management,  for 
the  Muni  Metro  Turnaround  Project. 

Item  No.  (15):  Approving  payment  of  insurance  premiums  for  the  Owner  Controlled 
Insurance  Program  (OCIP)  for  the  Muni  Metro  Turnback  Project;  and  directing  staff  to 
seek  Commission's  approval  for  insurance  and  claims  administration  in  conjunction  with 
Amendment  No.  1  for  the  Sedgwick/Carrie/Leong  brokerage  agreement. 

Commissioner  Jefferson  suggested  that  staff  conduct  an  informational  workshop  so  that 
the  Commission  will  better  understand  the  various  aspects  of  the  Muni  Metro  Turnaround 
Project. 

The  Commission  voted  to  continue  Item  Nos.  (13)  and  (15)  pending  organization  of  an 
infomiational  workshop  for  the  Commission  with  respect  to  the  Muni  Metro  Turnaround 
Project. 

Commissioner  Hardeman  voted  no  on  the  motion  to  continue  these  items.  He  stated  that 
Bechtel  Corporation  is  one  of  the  few  companies  who  could  best  handle  the  job;  and  he 
therefore  believed  that  a  workshop  was  not  necessary. 

Resolution  No.  92-0335:  Authorizing  the  Assistant  General  Manager  of  Finance  to  apply 
for,  accept  and  expend  $5,578,791  of  funds  from  the  San  Francisco  County 
Transportation  Authority  for  the  Municipal  Railway's  capital  program  projects. 

David  Pilpel  expressed  his  opposition  to  the  Muni  Metro  Extension  Project. 

Resolution  No.  92-0336:  Authorizing  an  amendment  to  the  agreement  with  Frye  Claims 
Consultation  and  Administration,  for  vehicle  and  structure  appraisal  services,  to  increase 
the  compensation  not  to  exceed  $30,000  and  to  extend  the  term  for  one  year. 

President  Makras  suggested  that  the  compensation  reflect  a  more  appropriate  expenditure 
for  the  coming  year,  and  if  claims  were  managed  higher  than  anticipated,  a  report  should 
be  submitted  to  the  Commission. 

The  Commission  voted  unanimously  to  amend  the  motion  to  reflect  that  the  compensation 
to  Frye  Claims  Consultation  should  not  exceed  $30,000. 


THEREUPON,  THE  MEETING  WAS  ADJOURNED:    3:55  p.m. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


32-0323 

RESOLUTION  Na  


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 

SPECIFIED  SPECIALS  TYPE 

PRAYER 


ACCIDENT 

DATE  PI/PD  SETTLEMENT 


Non-Litigated : 
None 

Litigated: 

Christine  Allen 
M066-455 

Yuz ik  Krisak 
S936-169 

Judgment : 

Sonia  Bellot 
S936-476 

Otis  Williams 
S928-802 


9  0-S-8  059-1        $6,886. 10  9-7 
Unspecified 

90-B-6076-1&2  $18,745.00  11-9 
Unspecified 


90-T-0464-1&2  N/A 
Unstated 

90-B-0346-3  N/A 
Unstated 


1-3 


12-21-9  0        PI        $16, 500.00 


04-02-91        PI        $40, 000. 00 


11-05-90        PI  $16,932.65 


2-7  09-04-9  0        PI        $15, 04  4 . 60* 


TOTAL  SETTLEMENT  (4) 


$88,  477.25. 


INDEX  632091  SUB  OBJECT  1450 

*$15,044.60  plus  costs  $558.73 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,        NOVEMBER  101992 

at  its  meeting  of  


Secretary,  Public  UTilides  Conynisi 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUMTV  OF  SAN  FRANCISCO 


RESOLUTION  No.  


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 

SPECIFIED  SPECIALS  TYPE 

PRAYER 


ACCIDENT 

DATE  PI/PD  SETTLEMENT 


Non-Litigated : 
None 

Litigated : 

Barbara 

Stevenson 

S922-815 


89-T-5096-1 
*ACD 


$13,849.96   2-7        04-23-90     PI  $37,500.00 


Judgment : 
None 

TOTAL  SETTLEMENT  (1) 
*ACD=  As  Court  Determine 


$37, 500. 00 


INDEX 


632091 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
.t  us  meetin,  nf      NOVEMBER  1 0  1992  


PUBUC  UTILITIES  COMMISSION 

COY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,   That  this  Commission  accepts  the  work  performed  unde 
Municipal  Railway  Contract  No.  MR-1022  Metro  Yards  -  Security- 
Fencing  &  Gates,  Woods  Yard  -  Security  Fencing  &  Gates,  which 
is  funded  under  Fund  Groups  31-103,   Project  602-02  and  31-282, 
Project  604-01  as  satisfactorily  completed;   approves  Contract 
Modification  No.   3  which  is  to  be  funded  under  Fund  Group 
31-037-602-03  Index  No.   716282  in  the  amount  of  $1,040.00,  a 
debit  to  the  Contract;   authorizes  an  extension  of  time  for 
unavoidable  delays  of  375  calendar  days;   and  authorizes  final 
payment  in  the  amount  of  $63,114.96  to  the  Contractor,  Oakland 
Fence  Company,    1580  W.   Winton  Avenue,   Hayward,   CA  94545. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^ 

NOVEMBER  101992 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  OF  SAM  FRANCISCO 

RESOLUTION  No.  93'*'032G 


RESOLVED,   That  this  Commission  accepts  the  work  performed  under  Municipal 
Railway  Contract  No.  MR-999  Curtis  E.  Green  Light  Rail  Facility  Main 
Maintenance  Building,   Modification  to  LRV  Lifts,  which  is  funded  under  Fund 
Group  31-282  Project  603-07  as  satisfactorily  completed;  approves  Contract 
Modification  No.   1  in  the  amount  of  $4,443.47,   a  debit  to  the  Contract; 
authorizes  an  extension  of  time  for  unavoidable  delays  of  150  calendar 
days;  and  authorizes  final  payment  in  the  amount  of  $32,558.47  to  the 
Contractor,   Power  Engineering  Contractors,   1275  North  San  Antonio  Road, 
Palo  Alto,    CA  94303. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     ,     NOVEMBER  101992 

at  Its  meeting  of  


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CWf  AHO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


WHEREAS,  The  Commission  has  entered  into  a  contract  with  N.  L. 
Barnes  Construction  Co.,  Inc.  for  San  Francisco  Municipal  Railway 
Contract  No.  MR-869,  Potrero  Facility  Rehabilitation;  and 

WHEREAS,  UEB  determined  that  work  under  the  Contract  Modification 
No.  20  is  required  for  satisfactory  completion  of  this  Project,  now 
therefore,  be  it 

RESOLVED,  That  this  Commission  approves  Contract  Modification  No. 
20  in  the  amount  of  $12,259,776.70  to  Municipal  Railway  Contract 
No.  MR-869,  Potrero  Facility  Rehabilitation  and  extend  the  contract 
completion  date  to  September  23,  1992. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a,  Us  meeting  of        NOVEMBER  101992 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITV  AND  COONTV  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  On  May  17,  1992,  San  Luis  Construction  (Contractor) 
was  awarded  contract  number  HH-829R,  O'Shaughnessy  Septic  System 
Rehabilitation  Phase  II,  for  the  contract  amount  of  $167,374;  and 

WHEREAS,  The  Contractor  has  experienced  unavoidable  delay 
because  of  the  long  delivery  time  of  the  generator;  now,  therefore 
be  it 

RESOLVED,  That  this  Commission  authorizes  the  Manager  of  the 
Utilities  Engineering  Bureau  to  execute  Contract  Modification  No. 
2  with  San  Luis  Construction  to  increase  the  time  allowance  for 
completion  of  work  from  90  calendar  days  to  130  calendar  days,  at 
no  additional  cost  to  the  City,  subject  to  all  other  work  other 
than  the  installation  of  the  generator  be  completed  within  the 
original  contract  time. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


NOVEMBER  101992 


PUBLIC  UTILITIES  COMMISSION 

cm  ANO  COUNTY  OF  &AN  FRANCISCO 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2052,  8-inch  Ductile  Iron  Main  installation  in 
Fremont  Street  between  Market  and  Harrison  Streets,  as  satisfactorily  completed; 
approves  credit  Contract  Modification  No.  2  in  the  amount  of  $1,433.00;  authorizes  an 
extension  of  time  of  unavoidable  delays  of  45  working  days;  and  authorizes  final  payment 
in  the  amount  of  $18,082.00  to  the  contractor,  Shaw  Pipeline,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,    NOVEMBER  101992 

at  its  meeting  of  Z_    


Secretary,  Public  Utilities  Commmsion 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  CO U MTV  OF  SAN  FflANCI&CO 

92— 0330 

RESOLUTION  No,  


WHEREAS,  under  the  authority  of  Qiarter  Section  3.501, 
the  General  IVfenager,  PUC  is  authorized  to  make  Non  Civil  Service 
and  Temporary  ^pointments  and  r^tovals  therefran;  and 


WHEREAS,  such  appointments  and  renovals  have  been 
ordered  by  the  General  Nbnager,  PQC;  and 


WHEREAS,  the  General  IVfenager,  PUC,  has  requested 
camdssicn,  ratification  and  approval  of  such  appointn^ts  and 
mncfvals;  now  therefore  be  it 


RESOLVED,  the  Public  Utilities  Ccnmission  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  T^rtporary 
appointments  and  removals  for  the  month  of  September,  1992. 


217C-2 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  ^    NOVEMBER  10  1992 


Secretary.  Public  Utilities  Co^Tmission 


PUBLIC  UTILITIES  COMMISSION 

Ctry  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS:     There  is  a  need  for  a  faster  loading  transit  vehicle,   and  there  is  a 
need  for  a  transit  vehicle  with  a  less  costly,  more  convenient  access  system 
for  handicapped  individuals  and  individuals  in  wheelchairs;  and 

WHEREAS:     New  Flyer  has  made  available  to  the  Municipal  Railway  a  low-floor 
bus  for  revenue  service  testing  at  a  nominal  charge  of  one  dollar;  now, 
therefore,  be  it 

RESOLVED:  That  the  Public  Utilities  Commission,  hereby,   authorizes  the  General 
Manager  to  execute  a  lease  agreement  with  New  Flyer  Industries  to  operate  a 
New  Flyer  low-floor  bus  in  Municipal  Railway  revenue  service  for  a  nominal  fee 
of  one  dollar  and  to  indemnify  and  save  harmless  the  lessor  pursuant  to  San 
Francisco  Administrative  Code,   Section  1.25-1,   from  and  against  any  and  all 
claims . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting        NOVEMBER  1 0  1992 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  32'*^332 


WHEREAS,   The  County  of  San  Mateo  ("County")   proposes  to 
construct  a  grade  separation  where  the  mainline  railroad  tracks 
of  the  Peninsula  Corridor  Joint  Powers  Board  cross  Fifth  Avenue 
between  El  Camino  Real  and  Middlefield  Road  in  the  North  Fair 
Oaks  area  of  unincorporated  San  Mateo  County  near  Redwood  City; 
and 

WHEREAS,  City  and  County  of  San  Francisco  ("City")  owns, 
operates  and  maintains  water  supply  pipeline  facilities  within 
County's  street  rights-of-way  which  require  relocation  within 
the  project  limits;  and 

WHEREAS,   City  desires  to  have  the  relocation  of  its 
facilities  within  the  project  limits  designed  by  the  County's 
consultant.   Parsons  De  Leuw,    Inc.    (San  Francisco  office), 
hereinafter  called  "Engineer",   and  is  willing  to  reimburse  the 
County  for  said  work;  and 

WHEREAS,   The  County  is  willing  to  include  the  design  of 
the  relocation  of  water  supply  pipeline  facilities  in  its 
Project  Plans,   Specifications  and  Contract  Documents  for  the 
Fifth  Avenue  Grade  Separation  Project;  and 

WHEREAS ,   City  desires  to  have  County  inc lude  the 
relocation  of  its  water  supply  pipeline  facilities  included  as 
a  part  of  County's  grade  separation  construction  project  and 
County  is  willing  to  do  so;  and 

WHEREAS ,  City  desires  that  County  shall  act  as  Project 
Admini St r ator  and  Manager  for  the  design  and  cause  the 
relocation  of  those  water  supply  pipeline  facilities  as  part  of 
County's  grade  separation  project;  and 

WHEREAS,   The  San  Francisco  Water  Department  requires  the 
existing  3 6- inch  diameter  water  supply  pipeline  be  relocated  to 
maintain  ability  to  provide  water  to  the  customers;  now, 
therefore ,   be  it 

RESOLVED,  That  Public  Utilities  Commission  does  hereby 
authorize  the  General  Manager  of  the  Public  Utilities 
Commission  to  enter  into  an  agreement  for  reimbursement  of  all 
costs  related  to  relocation  of  San  Francisco  Water  Department 
water  supply  pipeline  with  San  Mateo  County's  Public  Works 
Department;   and  be  it 

FURTHER  RESOLVED,  That  the  Public  Utilities  Commission 
does  hereby  authorize  the  submission  of  standard 
indemnification  language  for  the  project  to  the  Board  of 
Supervisors  for  approval. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  101992   . 


at  its  meeting  of  _ 

Secretary, 


Secretary,  Public  Utilities  Commissi 


PUBLIC  UTIl_ITieS  COMMISSION 

crrr  and  county  of  san  Francisco 


RESOLUTION  No.  ^^'**^333 


WHEREAS,  This  Commission,  by  Resolution  No.  92-0177  adopted 
June  9,  1992,  authorized  the  Manager,  Utilities  Engineering  Bureau, 
to  request  statements  of  qualifications  and  Proposals  from 
consultants  to  provide  professional  services  for  the  pi anned 
Millbrae  Water  Quality  Laboratory  "Needs  Assessment  and  Functional 
Study"  and  subsequent  technical  support  during  detail  design;  and 

WHEREAS,  Upon  completion  of  the  "Needs  Assessment  and 
Functional  Study",  the  City  may  modify  the  professional  services 
Agreement  to  provide  technical  support  to  UEB  during  the  detailed 
design  phase  and  possibly  during  the  construction  phase;  and 

WHEREAS,  The  Sel ection  Committee  performed  a  thorough 
evaluation  of  all  statement  of  qualifications,  proposals  and  oral 
interviews  with  the  two  qualified  consulting  firms,  the  Selection 
Committee  recommended  James  M.  Montgomery  Consulting  Engineers, 
Inc.  to  provide  the  required  professional  services;  now,  therefore, 
be  it 

RESOLVED;  That  thi  s  Commission  hereby  authorizes  the 
Manager,  Utilities  Engineering  Bureau,  to  negotiate  and  execute  a 
Professional  Services  Agreement  with  James  M.  Montgomery  Consulting 
Engineers,  Inc.  for  an  amount  not  to  exceed  $200,000  to  perform  the 
"Needs  Assessment  and  Functional  Study". 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,      NOVEMBER  101992 

at  its  meeting  of   yk  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMAAISSION 

CITV  iNO  COUNTT  Of  SAN  FRANCISiCO 


RESOLUTION  No.  9SS'*'fV334 


WHEREAS.  This  Commission  authorized  bid  call  for  San  Francisco  Water 
Department  Contract  WD-2064  by  Resolution  No.  92-014  on  May  12,  1992,  and 

WHEREAS,  Five  bids  were  received  on  July  21,  1992,  and 

WHEREAS.  A  protest  was  filed  by  the  second  low  bidder  against  the  low  bid 
and  a  protest  was  filed  by  the  low  bidder  against  the  second  low  bid,  and 

WHEREAS.  The  PUC  Contract  Compliance  Office  determined  the  low  bid 
submitted  by  Dorfman  Construction,  Inc.  and  P  &  M  Pipelines,  Inc.  AJV;  the  second 
low  bid  submitted  by  A.  Ruiz  Construction  Co.  &  Assoc.  and  Ranger  Pipelines,  Inc. 
AJV;  and  the  third  low  bid  submitted  by  Shimmick  Construction  Company,  Inc.  and 
San  Luis  Construction,  AJV  to  be  non-responsive  in  accordance  with  Chapter  12D  of 
the  San  Francisco  Administrative  Code  as  amended  by  Ordinance  155-92.  effective 
July  1,  1992,  and 

WHEREAS,  The  fourth  low  bidder.  Homer  J.  Olsen,  Inc.,  submitted  a  bid  in  the 
net  amount  of  $2,993,300.00,  which  bid  has  been  determined  to  be  responsive  by 
the  PUC  Contract  Compliance  Office,  and 

WHEREAS.  The  aforesaid  fourth  low  bid,  in  the  amount  of  $2,993,300.00, 
exceeds  the  low  bid  of  $2,193,880.00  by  $799,420.00  or  36.4%,  which  is 
substantially  more  than  the  low  bid,  and  which  amount  is  unacceptable  to  the  San 
Francisco  Water  Department,  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  declares  the  three  low  bids  for 
Contract  WD-2064  to  be  non-responsive  in  accordance  with  Chapter  1  2D  of  the 
Administrative  Code,  as  amended  effective  July  1,  1992  and  the  HRC  Attachment  1 
included  in  the  bidding  documents,  and  determine  the  amount  of  the  fourth  low  bid 
to  be  excessive  in  comparison  with  the  low  bid,  and  be  it  further, 

RESOLVED,  That  this  Commission  hereby  rejects  all  bids  submitted  for  San 
Francisco  Water  Department  Contract  WD-2064,  36-Inch  Steel  Main  Installation  in 
Dolores  Street  between  San  Jose  and  25th  Street,  25th  Street  between  Dolores  and 
Sanchez  Streets,  Sanchez  Street  between  25th  and  22nd  Streets  and  22nd  Street 
between  Sanchez  and  Castro  Streets,  and  be  it  further, 

RESOLVED,  That  this  Commission  hereby  authorizes  bid  call  for  San  Francisco 
Water  Department  Contract  WD-2064R,  36-inch  Steel  Main  Installation  between  San 
Jose  and  25th  Streets,  25th  Street  between  Dolores  and  Sanchez  Streets,  Sanchez 
Street  between  25th  and  22nd  Streets,  and  22nd  Street  between  Sanchez  and  Castro 
Street. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

Hn  nf     NOVEMBER  101992 

at  its  meeting  of  . — 


Secretary,  Public  Utilities  Comnnssio 


PUBLIC  UTILITIES  COMMISSION 

crrv  ANO  COUNTY  of  san  f  ran  Cisco 


RESOLUTION  No.  32^033>> 


WHEREAS.  The  PUC  did  request  nearly  $40  million  In  transit  funding  for 
1992-93  from  the  San  Francisco  County  Transportation  Authority  for  the  Muni 
Railway's  capital  program;  and 

HHEREAS,  almost  $19  million  of  the  requested  amount  was  funded;  and 

HHEREAS.  The  SFCTA  has  additional  funding  and  1s  accepting  supplemental 
requests  at  this  time;  and 

WHEREAS.  The  PUC  has  the  need  for  funding  of  projects  that  did  not 
receive  adequate  funds  in  the  regular  cycle;  and 

WHEREAS,  There  are  projects  for  which  specific  requests  were  not 
previously  made  by  the  PUC;    now.  THEREFORE,  be  It 

RESOLVED,  That  the  Assistant  General  Manager,  Finance,  is  hereby 
authorized  to  apply  for,  accept  and  expend  $5,578,791  of  funds  from  the  San 
Francisco  County  Transportation  Authority  for  the  following  new  and  continuing 
projects : 


Financial  Capacity  Study  $  240,000 

Muni  Metro  Extension  to  Sixth  St.  1,500,000 

Metro  Accessibility  Improvements  50,000 

Metro  East  LRV  Facility  900,000 

Rehabilitation  &  Replacement  1,848.791 

Paratransit  Service  _1 .040.000 

TOTAL  i5. 578.791 


6193a 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

t  f  r...Hn.nf       NOVEMBER  1 0  1992    

at  its  meeting  of   


Secretary, 


'ic  Utilities  Comrmssio 


PUBLIC  UTILITIES  COMMISSION 

CTTT  AND  COUNTY  OP  SAN  FRANCISCO 


RESOLUTION  No.  


WHEREAS,  The  Public  Utilities  Commission  historically  contracted  with  an 
outside  vendor  for  independent  property  appraisal  services;  and 

WHEREAS,  Said  services  represent  a  crucial  component  of  the  overall 
strategy  to  achieve  early  settlements  that  are  favorable  to  the  Public  Utilities  Commission; 
and 

WHEREAS,  Flexibility  and  relative  consistency  of  authority  levels  for  the 
General  Claims  Agent  render  the  Claims  function  more  efficient  and  cost-effective 
relative  to  settlement  expenditures;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  an  amendment  to  the 
agreement  with  Frye  Claims  Consultation  and  Administration  to  increase  the 
compensation  to  not  exceed  $30,000  and  to  extend  the  term  for  one  year. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  me^tin,         NOVEMBER  101992 


Secretary,  Public  Utilities  Commission 


'tJ^'i-Vc  UTILITIES  COMMI^^Iora 

CITY  AISID  COUNTY  OF  SAN  FRANCISCO 


FRANK  M  JORDAN 

Mayor  SAN  FRANCISCO 

MUNICIPAL  RAILWAY 

THOMAS  J,  ELZEY  HETCh  HFTrwv 

General  Manager  ^f™^!!, « 

WATER  AND  POWER 

SAN  FRANCISCO 
WATER  DEPARTMENT 


November  16,  1992 


NOTICE  OF  SPECIAL  MEETING 


Notice  is  hereby  given  that  the  Public  UtiUties  Commission  of  the  City  and 
County  of  San  Francisco  will  hold  a  public  meeting,  Friday,  November  20,  1992  at 
8:30  a.m.  in  Room  2-C,  City  Hall,  San  Francisco,  California  for  an  informational 
presentation  and  workshop  on  die  Municipal  Railway's  Muni  Metro  Turnback  Project. 


Romaine  A.  Boldridge  ^ 
Secretary 
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THOMAS  J  EL2EY 
General  Manager 


FRANK  M.  JORDAN 
Mayor 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SAN  FRANCISCO 

MUNICIPAL  RAILWAY 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


November  20,  1992 


NOTICE  OF  RESCHEDLILED  SPECIAL  MEETING 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  will  hold  a  public  meeting,  Tuesday,  November  24,  1992  at 
12:00  noon  in  Room  282,  City  Hall,  San  Francisco,  California  for  an  informational 
presentation  and  workshop  on  the  Municipal  Railway's  Muni  Metro  Embarcadero 
Tumback  Project. 
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This  meeting  was  rescheduled  from  November  20,  1992. 


Romaine  A.  Boldridge 
Secretary 


CITV  AND  COUMTY  OF  SAN  FRAtMCISCO 


FRANK  M  JORDAN 
Mayor 

THOMAS  J,  ELZEY 
General  Manager 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


November  20,  1992 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Udhties  Commission  of  the  City  and  County  of  San  Francisco  will 
meet  in  executive  session  on  Tuesday,  November  24,  1992,  at  1:30  p.m.,  in  Room  287 
City  Hall,  San  Francisco.  California  to  confer  with  its  negotiator  regarding  the  San 
Francisco  Water  Department  land  parcel  leased  to  the  Olympic  Club,  in  accordance  with 
Oovernment  Code  Section  54956.8;  and  to  discuss  an  attorney-client  matter  reeardine 
Roebbelen  Engineering,  Inc.  v.  CCSF,  Superior  Court  No.  928-1 15.  in  accord^ce  with 
Oovernment  Code  Section  54956.9(a)  and  Chaiter  Section  3.500(0(2). 


Romaine  A.  Boldridge 
Secretary 


cc:     Members,  PUC 
Thomas  J.  Elzey 
George  Krueger 
Patrick  Mahoney 
John  MuUane 
Anthony  Delucchi 
Richard  Brandt 
Michelle  Witt 
Library  (2) 
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MINUTES 

PUBLIC  UTILmES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
Mayor 

SPECIAL  MEETING 
Room  282,  City  Hall 

12:00  P.M. 
November  24,  1992 

COMMISSIONERS 
Gordon  Chin,  President 
Victor  G.  Makras,  Vice  President 
James  D.  Jefferson 
Patricia  A.  Carson 
Michael  E.  Hardeman 


DEPARTMENTS  BUREAUS 

Hetch  Hetchy  Projects  Energy  Conservation 

Municipal  Railway  Engineering  and  Construction 

Management 

Water  Department 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 


92-215 


CaU  to  Order:  12:05  p.m. 


Present: 


President  Gordon  Chin,  Vice  President  Victor  G.  Makras,  Commissioner 
James  D.  Jefferson,  Commissioner  Patricia  A.  Carson,  Commissioner 
Michael  E.  Hardeman 


No  action  was  taken  at  this  meeting. 


*****************  * 


Muni  Metro  Turnback  Project: 


The  Commission  held  a  pubUc  meeting  for  an  informational  presentation  and  workshop 
on  the  Municipal  Railway's  Muni  Metro  Embarcadero  Turnback  Project. 

Flint  Nelson,  Manager,  Utilities  Engineering  Bureau  Transportation  Projects  Division, 
presented  a  general  overview  of  the  project,  its  purpose,  benefits,  and  costs.  Mr.  Nelson 
provided  schematic  diagrams  and  a  miniature  model  of  the  Embarcadero  Turnback 
Project.  Dave  Sutter,  Utihties  Engineering  Bureau,  answered  questions  from  the 
Commission. 

Mr.  Nelson  discussed  the  contract  with  Bechtel  Corporation,  the  preliminary  engineering 
and  environmental  impact  study,  the  design  and  construction  management  phases  of  (he 
project.  Commissioners  Jefferson  and  Makras  expressed  concems  in  awarding  the 
construction  management  contract  to  Bechtel  Corporation  on  a  sole  source  basis  and  the 
issue  of  having  the  design  and  construction  management  work  handled  by  the  same  firm. 

The  meeting  was  recessed  to  December  8,  1992  at  12:00  p.m.  in  Room  282. 
City  Hall:     1:50  P.M. 


Romaine  A.  Boldridge 
Secretary 
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MINUTES 

PUBLIC  UTILmES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
Mayor 

REGULAR  MEETING 
Room  282,  City  Hall 

2:00  RM. 
November  24,  1992 

COMMISSIONERS 
Gordon  Chin,  President 
Victor  G.  Makras,  Vice  President 
James  D.  Jefferson 
Patricia  A.  Carson 
Michael  E.  Hardeman 


DEPARTMENTS 
Hetch  Hetchy  Projects 
Municipal  Railway 
Water  Department 


Thomas  J.  Elzey 
GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 


BUREAUS 

Energy  Conservation 

Engineering  and  Construction 
Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


92-217 


Call  to  Order:  3:05  p.m. 


Present:  President  Gordon  Chin.  Vice  President  Victor  G.  Makras.  Commissioner 

James  D.  Jefferson.  Commissioner  Patricia  A.  Carson.  Commissioner 
Michael  E.  Hardeman 

On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner  Hardeman  the 
Minutes  of  the  Regular  Meeting  of  November  10,  1992  were  approved  as  corrected. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission.  "-"-o 


*************  ^^4;^;^:^,;,,^^,,^^^^^ 

RESOLUTION 

NO. 

On  motion  of  Hardeman,  seconded  by  Jefferson,  the  following 
resolution  was  adopted  in  executive  session; 

92-0337         UEB   Approving  the  settlement  of  claim  under  Superior  Court  No. 

928-1 15,  Roebbelen  Engineering  Inc.  vs.  City  and  County  of  San 
Francisco. 

VOTES:       AYES  -  Chin,  Jefferson,  Carson,  Hardeman 
NOES  -  Makras 

On  motion  of  Jefferson,  seconded  by  Makras,  the  following 
resolution  was  adopted: 

92-0338         BP      Requesting  the  ControUer  to  allot  funds  and  to  draw  warrants 

against  such  funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  San  Francisco  Municipal  Railway  totaling  $141,000.00. 

VOTES:       A\^S  -  Chin,  Makras,  Jefferson,  Carbon,  Hardeman 

On  motion  of  Jefferson,  seconded  by  Makras,  the  following 
resolution  was  adopted: 

92-0339         BF      Approving  coUection  of  charges  for  damages  against  the  San 

Francisco  Municipal  Railway,  Water  Department,  Hetch  Hetchy 
and  Bureau  of  Light,  Heat  and  Power  for  the  months  of  September 
and  October  1992. 

VOTES:       AYES  -  Chin.  Makras.  Jefferson.  Carson.  Hardeman 

On  motion  of  Jefferson,  seconded  by  Makras,  the  following 
resolution  was  adopted: 

92-0340         UEB   Approving  Contract  Modification  No.  3  to  Contract  No.  WD2037R, 
Calaveras  Pipeline  Replacement  Project,  in  the  amount  of 
$684,390.00;  approving  the  time  extension  of  four  (4)  calendar 
days;  and  requesting  the  ControUer  to  transfer  $684,390  from  the 
San  Andreas  Water  Treatment  Plant  Expansion  No.  2  Project  to 
supplement  the  Calaveras  Pipeline  Replacement  Project. 

VOTES:       AYES  -  Chin,  Makras,  Jefferson,  Carson,  Hardeman 
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On  motion  of  Jefferson,  seconded  by  Makras.  the  following 
resolution  was  adopted: 

92-0341  UEB   Approving  Debit  Contract  Modification  No.  13  to  San  Francisco 

Water  Department  Contract  WD-2060,  San  Andreas  Water 
Treatment  Plant  Expansion  No.  2.  with  S.J.  Amoroso  Construction 
$243  200^^"'''"  Construction  Company.  Inc.,  in  the  amount  of 

VOTES:       AYES  -  Chin,  Makras.  Jefferson,  Carson,  Hardeman 

On  motion  of  Jefferson,  seconded  by  Makras,  the  foUowine 
resolution  was  adopted: 

92-0342         UEB   Requesting  the  Board  of  Supervisors*  approval  to  extend  the  time 

o  1  o^^^  ^^^^  Francisco  Water  Depanment  Contract  No. 
WD-2123,  City  Distribution  Division  (CDD)  Machine  Shop 
Upgrade;  and  awarding  the  contract  to  AR  Construction  Company 
in  the  amount  of  $201,849.01  subject  to  the  Board  of  Supervisors 
approval  of  extension  of  time  to  award. 

VOTES:       AYES  -  Chin,  Makras,  Jefferson,  Carson,  Hardeman 

On  motion  of  Jefferson,  seconded  by  Makras,  the  foUowing 
resolution  was  adopted: 

92-0343         GM    Approving  contract  amendment  with  the  Planning  Collaborative  in 
the  amount  of  $240,000  to  complete  Specific  Plan  work  for  the 
Water  Department's  lands  in  Pleasanton. 

VOTES:       AYES  -  Chin,  Makras.  Jefferson,  Carson.  Hardeman 

On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following 
resolution  was  adopted: 

92-0344         MR     Authorizing  the  Municipal  Railway  to  donate  ten  (10)  Muni  Fast 
Passes  as  prizes  for  employee  participation  in  the  1992  Combined 
L-hanties  Campaign. 

VOTES:       AYES  -  Chin,  Makras.  Jefferson,  Carson.  Hardeman 

On  motion  of  Jefferson,  seconded  by  Hardeman,  the  following' 
resolution  was  adopted:  ^ 

92-0345         MR     Authorizing  the  Municipal  Railway  to  modify  the  contract  with 
Breda  Costruzioni  Ferroviarie  S.p.A.  to  purchase  five  additional 
hght  rail  vehicles  at  a  cost  of  $2,197,000  each,  increasing  the 
contract  amount  by  $10,985,000,  for  a  total  contract  amount  not  to 
exceed  $93,072,695;  to  extend  the  expiration  date  to  purchase  the 
remaimng  option  vehicles;  and  to  incorporate  the  Master  Resolution 
List. 

VOTES:       AYES  -  Chin,  Makras.  Jefferson,  Carson,  Hardeman 

On  motion  of  Jefferson,  seconded  by  Hardeman,  the  foUowing 
resolution  was  adopted: 

92-0346  MR     Authorizing  the  Municipal  Railway  to  issue  Request  for  Proposals 

from  Consultmg  Engineering  Services  for  the  procurement  of 
articulated  and  standard  Electric  Trolley  Buses. 

VOTES :       AYES  -  Chin.  Makras.  Jefferson,  Carson.  Hardeman 
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Announcement: 


President  Gordon  Chin  announced  that  the  Pubhc  Utilities  Commission  met  in  Executi 
Session  immediately  before  the  regular  meeting  and  approved  the  settlement  of  claim 
under  Superior  Court  No.  928-1 15,  Roebbelen  Engineering  Inc.  v.  City  and  County  of 
San  Francisco. 


Old  Business: 

Commissioner  Hardeman  reported  that  he  met  with  the  19th  Avenue  Committee  and  Don 
Birrer,  Facilitator  of  the  19th  Avenue  Project.  The  Committee  proposed  that  the 
Municipal  Railway  test  the  Committee's  loop  proposal.  Commissioner  Hardeman  stated 
that  further  research  should  be  done  by  the  Municipal  Railway  staff  to  determine  whether 
the  test  is  feasible. 


General  Manager's  Report: 


PUC  Reorganization  Propositi 

Michelle  Win.  Director,  Bureau  of  Finance,  discussed  reorganization  proposals  for  the 
Public  Utilities  Commission.  The  proposal  submitted  to  the  Commission  included 
proposals  from  the  bureaus  recommending  assignment  of  staff  resources  should  the 
Municipal  Railway  become  a  stand  alone  department,  and  proposals  for  the  Water 
Department  and  Ketch  Hetchy  showing  the  two  operating  departments  sharing  bureau 
functions.  The  package  also  included  comments  from  the  three  operating  departments 
and  the  bureaus  on  the  implications  of  decentralization. 

Ms.  Witt  stated  that  decentralization  of  the  bureaus  will  not  create  savings  to  the  City. 
She  said  that  the  decentralization  proposal  would  cost  an  additional  $3  million  to  the 
Municipal  Railway,  assuming  Muni  would  still  receive  subsidies  from  Water  and  Hetch 
Hetchy.  Ms.  Witt  stated  that  the  Municipal  Railway  had  not  been  paying  its  proponional 
share  of  the  costs  of  maintaining  the  bureaus  since  the  bureaus  were  created.  The 
decentralization  would,  however,  decrease  the  Water  Depanment  and  Hetch  Hetchy 
budgets  by  $3  million. 

Ms.  Wilt  stated  that  the  distribution  of  positions  to  the  three  operating  departments  were 
done  without  looking  at  people  who  are  in  those  positions.  She  stated  that  after  the  cost 
issues  were  dealt  with,  staff  would  redefine  positions  that  would  be  transferred  or  created 
by  the  decentralization. 

Thomas  J.  Elzey,  General  Manager,  Public  Utilities  Commission,  stated  that  the  Mayor 
asked  PUC  to  look  at  several  outstanding  issues  such  as:  privatizing  the  claims  function, 
transferring  security  functions  to  the  Police  Department,  contracting  the  revenue 
collection  function,  issues  of  chaner  authority,  and  implications  of  the  proposed  changes 
to  the  units  reporting  to  the  General  Manager's  Office. 

Commissioner  Jefferson  asked  whether  the  departments  that  will  be  affected  by  the 
transfer  of  functions,  for  example,  Police  and  Civil  Service  Commission  will  in  fact  be 
able  to  absorb  those  functions.  Michelle  Witt  responded  that  the  Police  Department  has 
been  approached,  and  that  PUC  staff  are  in  the  process  of  talking  with  other  departments. 

Michelle  Wilt  stated  that  the  Mayor's  Office  asked  PUC  to  submit  a  baseline  budget 
based  on  both  the  present  organizational  structure  and  the  decentralized  PUC  bureaus. 
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President  Chin  requested  that  staff  keep  the  Commission  informed  about  the  City  wide 
task  force  activities,  specifically  with  respect  to  the  restructuring  of  City  government.  He 
stated  il  is  critical  for  the  Commission  to  participate  in  the  deliberation  as  the  task  force 
relates  to  PUC  and  its  relationships  to  other  departments. 

David  Pilpel  suggested  that  PUC  look  at  merging  those  smaller  organizational  units  of 
PUC  such  as  the  Bureau  of  Energy  Conservation,  Bureau  of  Management  Information 
Systems.  Contract  Compliance,  Bureau  of  Light.  Heat  and  Power,  Health  and  Safety,  and 
Protective  Services  into  the  three  operating  departments,  so  that  there  will  be  three 
operating  departments  and  three  bureaus:  Finance,  Personnel,  and  Utilities  Engineering. 
He  also  expressed  his  concerns  for  the  need  for  capital  planning  in  the  Municipal 
Railway,  long  range  plarming  at  the  Water  Department  and  Hetch  Hetchy,  and  creating  a 
public  affairs  function  at  the  Utilities  Engineering  Bureau. 

Proposed  Reductions  and  Reassignments  at  PUC 

Mr.  Elzey  reported  on  the  proposed  reduction  and  reassignments  in  the  PUC  workforce 
anticipated  to  occur  on  January  I,  1993.  Out  of  those  reductions  and  reassignments.  40% 
will  be  female,  20%  Black,  10%  Hispanic,  20%  Asian,  and  10%  Filipinos. 

24th  and  Utah  Property 

Fred  Howell,  Finance  Bureau,  reported  that  PUC  and  Muni  staff  are  moving  rapidly  in 
trying  to  vacate  the  24th  and  Utah  property  by  March  1993.  He  stated  that  the  reason 
nothing  has  been  finalized  yet  is  because  of  funding  issues.  As  a  result,  they  are  looking 
into  leasing  the  replacement  site  (700  Pennsylvania)  as  opposed  to  purchasing  the  site. 
Staff  have  authorized  the  Real  Estate  Department  to  explore  the  possibilities  of  a  lease 
option.  Another  reason  for  the  delay  is  that  the  Municipal  Railway's  capital  improvement 
planning  is  currently  in  progress.  Also,  staff  requested  authorization  from  the  Federal 
Transit  Authority  to  allow  the  San  Francisco  General  Hospital  to  use  a  portion  of  the  Scott 
Facility  for  temporary  parking. 

Work  Furiough  Survey 

Johnny  Stein,  Municipal  Railway,  General  Manager,  reported  that  6%  of  the  Muni 
Railway  work  force  replied  to  the  work  furlough  survey.  Out  of  this  6%,  70%  responded 
no.  From  those  people  who  indicated  interest  in  work  furlough,  the  Municipal  Railway 
would  be  able  to  give  600  unpaid  workdays  to  the  City. 


Resolution  No.  92-0343:  Approving  contract  amendment  with  the  Planning  Collaborative 
in  the  amount  of  $240,000  to  complete  Specific  Plan  work  for  the  Water  Department's 
lands  in  Pleasanton. 

The  Commission  voted  unanimously  to  approve  the  contract  amendment  with  the 
Planning  Collaborative. 

President  Gordon  Chin  asked  about  the  City  of  Pleasanton 's  position  with  regard  to  the 
project  now  that  there  were  newly  elected  officials  on  the  City  Council.  Jeff  Grote, 
President  of  the  Planning  Collaborative,  responded  he  felt  strongly  that  the  City  Council 
will  favor  moving  this  project  along. 

President  Chin  requested  that  a  workshop  be  conducted  in  two  to  three  months  to  provide 
the  Commission  with  new  developments  in  the  project  and  also  provide  information 
regarding  the  intentions  of  the  City  of  Pleasanton  and  the  East  Bay  Municipal  Utilities 
District. 
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Resolution  No.  92-0348:  Accepting  the  report  titled  "Water  Supply.  Demand,  and  the 
Future";  and  instructing  staff  to  distribute  the  proposed  policy  resolutions  to  interested 
parties,  work  with  interested  parties,  schedule  a  hearing  in  January  at  which  PUC  can 
accept  pubbc  testimony  on  the  proposed  resolutions,  and  schedule  a  subsequent  meeting 
of  the  PUC  to  discuss  and  act  on  the  policy  resolutions. 

Andy  Moran,  General  Manager,  Hetch  Hetchy,  pointed  out  that  the  capital  figures  used  in 
the  report  were  very  old  and  were  just  gross  estimates. 

Commissioner  Jefferson  stated  that  this  project  is  one  of  the  areas  where  a  workshop  is 
necessary  so  that  the  Commission  could  look  closely  at  the  recommendations  and 
available  options  relative  to  developing  new  water  supply  systems. 

The  Commission  voted  unanimously  to  accept  the  report  and  directed  staff  to  distribute 
the  report  to  all  interested  parties,  specifically  those  people  who  testified  in  the  water 
rationing  hearings,  and  also  to  schedule  a  public  hearing  in  January. 


Resolution  No.  92-0350:  Approving  Modification  No.  1  to  Contract  WD-2095,  Pilarcitos 
Forebay  -  Repair  Walkway  and  Slide  Gates,  with  Valentine  Corporation,  to  extend  the 
contract  for  164  days  and  increase  the  cost  by  $64,143.09,  for  a  total  contract  amount  of 
$170,512.09. 

The  Comimission  voted  4-1  to  pass  the  resolution.  Commissioner  Victor  Makras  voted 
no.  Commissioner  Makras  expressed  concern  about  the  increase  in  the  costs  and  time 
required  to  do  the  additional  work. 


*************************** 


Item  No.  15:  Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau  to  negotiate 
Amendment  No.  8  to  the  professional  services  agreement  with  Bechtel  Corporation  on  a 
sole  source  basis  for  construction  phase  services,  including  construction  management,  for 
the  Muni  Metro  Turnaround  Project. 

Item  No.  16:  Approving  payment  of  insurance  premiums  for  the  Owner  Controlled 
Insurance  Program  (OCIP)  for  the  Muni  Metro  Turnback  Project;  and  directing  staff  to 
seek  Commission's  approval  for  insurance  and  claims  administration  in  conjunction  with 
Amendment  No.  1  for  the  Sedgwick/Carrie/Leong  brokerage  agreement  to  administer  the 
Owner  Controlled  Insurance  Program,  during  the  construction  phase  of  the  project. 

Item  Nos.  15  and  16  were  continued  pending  completion  of  the  workshop  on  the  Muni 
Metro  Extension  Embarcadero  Turnback  Project. 


*************************** 


THEREUPON,THEMEETING  WAS  ADJOURNED:  4:15  P.M. 


Romaine  A.  Boldridge  ^ 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUP*ry  Of  SAN  FHANC1SCO 


RESOLUTION  No. 


92*^337 


WHEREAS,  On  March  9,    1988,    the  Public  Utilities  Commission 
awarded  to  Roebl  3len,   Inc.   ( "Roel  ^elen" )  the  contract  for  the 
performance  of  work  under  Municipal  Railway  Contract  No.  MR-859R 
( "Cont  rac t " ) ;  and 

WHEREAS,  The  Contract  provided  for  the  rehabi   itation  and 
convesion  of  a  preexisting  U.S.   Steel  Co.  warehouse  into  its 
preseat  use  as  a  transit-bus  repair  and  storage  facility  now 
known  as  the  H.  Welton  Flynn  Facility;  and 

WHEREAS,  The  original  contract  amount  was  $14,013,000.00; 

and 

WHEREAS,   Roebbelen  experijnced  numerous  significant  changes 
to  the  scope  of  the  contract  work  during  construction;  and 

WHEREAS,   even  though  some  of  these  contract  changes  have 
been  paid  for,   ij    part,   by  an  increase  to  the  contract  amount, 
Roebbelen  has  initiated  a  lawsuit  in  San  Francisco  Superior  Court 
entitled  Roebbelen  Engineering   Inc.  v.  City  and  County  of  San 
Francisco,  Case  No.   928-115,    to  recover  for  these  contract 
changes ;  and 

WHEREAS,  The  City  Attorney  has  recommended  that  this 
lawsuit  be  settled  in  the  amount  of  $1,184,641.47  with  the  City 
contributing  $717,974.80  and  the  project  design  and  engineer 
DeL.;uw,  Gather  and  Company  contributing  the  remaining  balance  of 
$466 , 666 . 67 ;  and 

WHEIEAS,   Such  settlement  is  in  the  bost  interest  of  the 
City  and  County  of  San  Francisco;  NOW,   THEREFORE,   be  it 

RESOLVED,  That  this  Commission  approves  the  settlement  of 
this   litigated  claim  under  Superior  Court  No.   928-115  against  the 
Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  for  the  amount  of  $717,974.80. 


at  its  meeting  of 


Secretarv.  Public  Utilities  Cor^mission 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUfiTY  OF  SAN  FRANCISCO 


92- 

RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney ,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 

CLAIMANT  &  ACCIDENT  NO.    &  ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS     TYPE         DATE  PI/PD  SETTLEMENT 

PRAYER 

Non-Litigated : 

Gordon  Cervo  90-C-013  5-2  N/A  13-1       03-2  8-91     PI       $18, 500. 00 

$250,000.00 

Gail  Cervo  Raper     90-C-0135-3  N/A  13-1       03-28-91     PI  $18,500.00 

N/A 

Helen  Monroe  91-B-1158-1  N/A  6-7       02-01-92     PI  $50,000.00 

N/A 

Litigated: 

Raymond  Fabbri         90-B-0  3  4  6-4  N/A  2-7       09-04-9  0     PI       $16, 000. 00 

S935-149  $75,000.00 

Kevin  Lum  8  9-B-6  0  63-13      $62, 335. 94      6-3        05-11-90     PI        $20, 000. 00 

S931-903  Not  Specified 

Zoila  Segura  9  0-S-014  5-8       $17 , 74  8 . 08     6-2       12-21-9  0     PI       $18, 000. 00 

S934-620  *ACD 

Judgment : 

None 

TOTAL  SETTLEMENT    (6)  $141,000.00 


*ACD=  As  Court  Determine 

INDEX  632091  SUB  OBJECT  1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a,  Us  meetin,  of     NOVEMBER  24  1992  ^  ^   

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  CO  MM  I  SSI  ON 

crrr  and  county  of  san  francisco 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  on  the  recoinmendation  of  the  General 
Manager  of  Public  Utilities,  Department  Managers  and  the  City 
Attorney,  hereby  approves  collection  of  charges  for  damages  for  the 
months  of  September  and  October  1992  against  the  fol lowing : 


SAN  FRANCISCO  MUNICIPAL  RAILWAY  from  miscellaneous  debtors  in  the 
amount  of  $32 , 027 . 92  and  write-off  compromise  reductions  for 
comparative  negl igence  in  the  amount  of  $13,870.51. 

SAN  FRANCISCO  WATER  DEPARTMENT  from  miscellaneous  debtors  in  the 
amount  of  $356.90  and  write-off  compromise  reductions  for 
comparative  negligence  in  the  amount  of  $5,261.19. 

HETCH  HETCHY  from  miscellaneous  debtors  in  the  amount  of  $5,243.28 
and  write-off  compromise  reductions  for  comparative  negligence  in 
the  amount  of  $276.39, 

BUREAU  OF  LIGHT,  HEAT  &  POWER  from  miscellaneous  debtors  in  the 
amount  of  $34.20. 


/  hereby  certify  that  the  foregoine  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  24  1992 


at  its  meeting  of . 


Secretary,  Public  Utilities  ComTnission 


PUBLIC  UTILITIES  COMMISSION 


CfTV  AND  COU^fTY  OF  SAN  FHANCISCO 


RESOLUTION  No. 


92-ri'a40 


WHEREAS,  Under  San  Francisco  Water  Department  Contract 
WD2037-R,  Calaveras  Pipeline  Replacement,  it  is  necessary  to  modify 
the  contract  to  adjust  the  estimated  contract  quantities  to  agree 
with  the  projected  final  quantities;  and 

WHEREAS,  Modification  No.  3  to  the  contract  is  requested  for 
additional  work  on  the  project  at  a  cost  not  to  exceed  $684,390.00; 
and 

RESOLVED,  That  this  Commission  approves  Contract  Modification 
No.  3  in  the  amount  of  $684,390.00  and  approves  the  time  extension 
of  four  (4)  calendar  days;  and  further  be  it 

RESOLVED,  That  this  Commission  requests  the  Controller  to 
transfer  $684,390.00  from  the  San  Andreas  Water  Treatment  Plant 
Expansion  No.  2  project  {Project  No.  32-885  101-02.  FAMIS  Account 
No.  742601)  to  supplement  the  Calaveras  Pipeline  Replacement 
project  (Project  No.  32-885  102-01,  FAMIS  Account  No.  693861). 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  oj 


MQVEMBER  24  1992 


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  »*-w^ 


WHEREAS,  Under  San  Francisco  Water  Department  Contract 
WD-2060,  San  Andreas  Water  Treatment  Plant  Expansion  No.  2  was 
awarded  by  the  Public  Utilities  Commission  to  S.J.  Amoroso  Construction 
Company,  Inc.A/errett  Construction  Company,  Inc.,  in  the  amount,  as 
modified  to  date,  of  $34,102,353;  and 

WHEREAS,  This  modification  to  the  contract  is  requested  for  the 
implementation  of  the  proposed  contract  change  to  remove  the  collapsed 
reservoir  weir  wall  and  reconstruct  a  replacement  weir  wall  Inside  the 
existing  6.5  million  gallon  reservoir. 

RESOLVED,  That  the  Commission  approves  Debit  Contract 
Modification  No.  13  in  the  amount  of  $243,200  to  San  Francisco  Water 
Department  Contract  WD-2060,  San  Andreas  Water  Treatment  Plant 
Expansion  No.  2. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


f  it.  ^..Hn.  of      NQVEr/BFR  24  1992 

at  Its  meeting  of  - —  — 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


92-0342 


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  WD-21 23,  the  CDD 
Machine  Shop  is  to  be  upgraded;  and 

WHEREAS,  Bids  for  this  work  were  received  and  publicly  opened  on  July  1 3,  1 992; 

and 

WHEREAS,  A  protest  was  received  from  the  second  low  bidder;  and  inconsistent 
affirmative  goals  documentations  were  discovered  in  the  AR  Construction  bid;  and 

WHEREAS,  Department  Staff  provided  a  response  to  the  protest  and  the  PUC  legal 
counsel  determined  the  AR  Construction  bid  to  be  valid;  and 

WHEREAS,  UEB's  legal  counsel  determined  the  protest  to  be  without  merit;  and 

WHEREAS,  In  order  to  resolve  protests  received  and/or  to  implement  Affirmative 
Action  Goals  the  Public  Utilities  Commission  was  unable  to  award  the  contract  to  the 
lowest  responsive  bidder  within  60  days  following  receipt  of  bids;  and 

WHEREAS,  Section  6. 1  of  the  Administrative  Code  requires  that  award  of  a  contract 
be  made  not  later  than  60  days  after  receipt  of  bids  unless  the  time  for  letting  such 
contract  be  extended  by  resolution  of  the  Board  of  Supervisors'  upon  recommendation  of 
the  Department  Head,  Board  or  Commission  responsbile  for  such  award;  now,  therefore, 
be  It 

RESOLVED,  That  this  Commission  hereby  requests  the  Board  of  Supervisors' 
approval  to  extend  the  time  for  award  of  San  Francisco  Water  Department  Contract  No. 
WD-21  23,  CDD  Machine  Shop  Upgrade;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  awards  Contract  No.  WD-21  23  in  the 
amount  of  $201,849.01  to  A  R  Construction  Company,  353  Bayshore  Boulevard,  San 
Francisco,  CA  941 24  as  the  lowest  responsive  bidder,  subject  to  the  approval  of  the  Board 
of  Supervisors'  of  an  extension  of  time  to  award. 


at  its  meeting  oj 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.- 


WHEREAS,  A  Request  for  Proposal  was  issued  in 
October,    1987  for  a  planning  firm  to  develop  a  Specific  Plan 
for  Water  Department   lands  in  the  City  of  Pleasanton;  and 

WHEREAS,  The  Planning  Collaborative  was  selected  for 
this  work  and  began  work  on  The  Plan  in  mid-1988;  and 

WHEREAS,   The  Pleasanton  City  staff  has  advised  The 
Public  Utilities  Commission  of  a  specific  plan  review  process 
to  include  citizen  input;  and 

WHEREAS,  The  scope  of  work  of  the  Steering  Committee 
of  the  plan  review  process  will  exceed  the  allocated  budget  by 
The  Planning  Collaborative  for  this  component  of  the  work;  and 

WHEREAS ,  Additional  technica 1  planning  and 
environmental  issues  have  arisen  which  were  not  included  in  the 
contract ;  and 

WHEREAS,   Additional   funding   for  this  contract 
amendment  will  be  made  available  from  FAMIS,   project  778, 
I rvington  Tunnel ;  and 

WHEREAS,  The  Planning  Collaborative  is  currently 
under  contract  with  the  Public  Utilities  Commission  and  is 
highly  qualified  and  available  to  perform  this  work;  now, 
therefore,   be  it 

RESOLVED,  That  this  Commission  approve  the  transfer 
of  $240,000  from  the  San  Francisco  Water  Department  Project 
778,    Irvington  Tunnel  to  Project  125  Pleasanton  Property  Plan 
Development;     and  be  it  further 

RESOLVED,  That  this  Commission  approves  a  contract 
amendment  with  The  Planning  Collaborative  in  the  amount  of 
$240,000  to  complete  the  Specific  Plan  work  for  the  Water 
Depa r tment  *s  land  in  Pleasanton. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting         NOVEMBER  2  4  1992 


Secretary.  Public  Utilities  Commission 


r 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


WHEREAS,   At  the  request  of  Mayor  Frank  Jordan,   the  Port  of  San 
Francisco  is  coordinating  the  Combined  Charities  Campaign;  and, 

WHEREAS,   In  conjunction  with  this  campaign,   prizes  are  being  raffled 
to  increase  employee  participation;  and, 

WHEREAS,  The  Port  has  requested  the  donation  of  a  total  of  ten  (10) 
Muni  Fast  Passes  as  prizes  (five  (5)  for  the  month  of  December  1992 
and  five   (5)    for  the  month  of  January  1993};  and, 

WHEREAS,  The  Commission  endeavors  to  promote  employee  participation  in 
the  Combined  Charities  Campaign ;  now ,   therefore ,   be  it 

RESOLVED,   That  this  Commission  authorizes  the  Municipal  Railway  to 
donate  a  total  of  ten   ( 10 )   Muni  Fast  Passes  { five   ( 5 )    for  the  month  of 
December  1992  and  five   (5)    for  the  month  of  January  1993}  as  prizes 
for  employee  participation  in  the  1992  Combined  Charities  Campaign. 


cccres . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  NOVEMBER  24  1992 


Secretary.  Public  Utilities  Commisnon 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


32-0345 


WHEREAS.  PUC  Resolution  91-0358  authorized  the  Municipal  Railway  to  enter  into  a 
contract  with  Breda  Costruzioni  Ferroviarie  S.p.A.  lor  the  purchase  of  35  Light  Rail  Vehicles: 
and 

WHEREAS,  The  Contract  included  an  option  to  purchase  up  to  20  additional  vehicles;  and 

WHEREAS,  The  cost  of  the  option  vehicles  is  S2, 197, 000  each  and  funds  for  the  additional  5 
vehicles  totaling  $10,985,000  are  available  and  are  approved  by  PUC  Finance;  and 

WHEREAS;  Breda  Costruzioni  Ferroviarie  S.p.A  have  agreed  to  extend  the  expiration  date  to 
purchase  option  vehicles  to  June  1993  with  no  increase  in  purchase  price;  and 

WHEREAS;  MUNI  have  accepted  a  delay  in  the  contractual  delivery  dates;  and 

WHEREAS,  Breda  Costruzioni  Ferroviarie  S.p.A  have  agreed  to  furnish  additional  parts  at  no 
additional  cost;  and 

WHEREAS;  Breda  Costruzioni  Ferroviarie  S.p.A  have  agreed  to  increase  the  warranty  of 
trucks;  and 

WHEREAS  Engineering  meetings  between  Muni  and  Breda  were  held  to  discuss  changes 
to  these  vehicles  which  were  documented  in  a  Master  Resolution  List;  now  therefore  be  it 

RESOLVED.  That  the  Public  Utilities  Commission  hereby  authorizes  the  San  Francisco 
Municipal  Railway  to  modify  the  contract  with  Breda  Costruzioni  Ferroviarie  S.p.A.  to 
purchase  5  additional  vehicles  at  a  cost  of  32.197,000  each  by  increasing  the  contract  amount 
by  $10,985,000,  to  extend  the  expiration  date  lo  purchase  tiie  remaining  option  vehicles,  to 
increase  the  delivery  dates  of  the  contractual  milestones,  to  provide  additional  parts,  to 
increase  the  warranty  on  the  trucks  and  to  incorporate  the  Master  Resolution  List.  The  total 
contracted  amount  will  not  exceed  $93,072,695. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  24  1992 


at  its  meeting  of . 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  9<^**^«^46 


Whereas,  The  Municipal  Railway  will  purchase  new  Electric  Trolley  Buses  to  replace 
the  current  "Standard"  Electric  Trolley  Bus  fleet;  and 

Whereas,  FTA  Grant  funds  of  approximately  $350,000  are  available  for  this  activity; 
now  therefore,  be  it 

Resolved,  That  the  Municipal  Railway  is  authorized  to  issue  a  Request  for  Proposal 
for  Consulting  Engineering  Services  for  the  Procurement  of  Electric  Trolley  Buses,  both  Articulated 
and  Standard. 


F<««I3 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

ft  m.Hr..nf      NOVEMBER  24  1992 

at  Its  meeting  of   _  


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  OF  SAN  FRANaSCO 


RESOLUTION  No.  9^^^^347 


WHEREAS,  The  Street  Artist  Ordinance  authorizes 
the  Board  of  Supervisors  to  designate  sales  areas  where  any 
street  artist  or  craftsperson  previously  certified  may  sell 
art  or  craft  items  after  first  receiving  approval  of  the 
appropriate  Officer,  Board  or  Commission  of  the  City  and 
County  of  San  Francisco;  and 

WHEREAS,  Harvey  Mi  Ik  Plaza  at  the  Municipal 
Railway  Castro  Street  Metro  Station  is  under  the 
jurisidiction  of  the  Public  Utilities  Commi ss ion ;  and 

WHEREAS,  The  Art  Commission  has  held  public 
hearings  and  requests  approval  of  the  Public  Utilities 
Commission  to  designate  three  street  artist  selling  spaces 
in  the  upper  level  and  four  spaces  in  the  lower  level  of  the 
Harvey  Milk  Plaza  for  street  artists  certified  by  the  Art 
Commiss  ion ;  and 

WHEREAS,  The  Publ ic  Ut  i lit ies  Commission  are 
proposing  to  establish  a  possible  paying  vendor  program  at 
Municipal  Railway  Stations  in  the  future;  now ,  therefore, 
be  it 

RESOLVED,  That  the  Publ ic  Ut  i li t ies  Commission 
grants  approval  to  the  San  Francisco  Arts  Commission  to 
designate  seven  selling  spaces  at  Harvey  Milk  Plaza, 
effective    December    1,    1992    through   February   28,    1993  only. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  NOVEMBER  241992 


Secretary.  Public  Utilities  Commission 


■,T  1-  •  wr  ~  V 

PUBLIC  UTILITIES  COMMISSION 

Cny  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na ,  


WHEREAS,    Staff  has  presented  to  the  PUC  a  report  titled 
Water  Supply.   Demand  and  the  Future;  A  Summary  of  Current 
Conditions  and  Prior  Work ;  and 

WHEREAS,   That  report  concludes  that  the  PUC  should  pursue 
"five  essential  elements  of  a  viable  water  supply  policy"; 

WHEREAS,   Staff  has  also  distributed  with  this  resolution 
five  proposed  policy  resolutions  that  would  follow  through  on  the 
report ' s  recommendation ;  now ,   therefore ,   be  it 

RESOLVED,   That  the  Commission  does  hereby  instruct  its  staff 
as  follows: 

1)  Distribute  the  proposed  policy  resolutions  to  interested 
parties  for  their  review  and  comment . 

2)  Work  with  interested  parties  so  that  their  comments  are  as 
fully  developed  as  possible . 

3)  Schedule  a  hearing  in  early  January  at  which  the  PUC  can 
accept  public  testimony  on  the  proposed  resolutions. 

4)  Schedule  a  calendar  item  for  the  following  meeting  of  the 
PUC  at  which  the  Commission  can  discuss  and  act  on  the 
policy  resolutions  as  appropriate. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  ^f         NQVEf^BER   24  1992 


Secretary,  Public  Utilities  Commimsior, 


PUBLIC  UTILITIES  COMMISSION 

cm-  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.*l^r    


WHEREAS,  Under  Municipal  Railway  Contract  No.  MR-898R.  the  No.  14  IVIission 
Line  Trolley  Overhead  Reconstruction  Project  Phase  A  -  Persia  Avenue  to  Daly  City  Loop  is 
to  be  constructed  with  financial  assistance  from  State  and  Federal  grants;  and 


WHEREAS,  The  funds  are  available  to  complete  construction;  and 

WHEREAS.  This  Commission  rejected  all  bids  for  San  Francisco  Municipal 
Railway  Contract  No.  MR-898.  No.  14  Mission  Line  Trolley  Overhead  Reconstruction  Project 
Phase  A  -Persia  Avenue  to  Daly  City  Loop,  and  authorize  the  Utilities  Engineering  Bureau  to 
readvertise  the  project  as  Contract  MR-898R,  No.  14  Mission  Line  Trolley  Overhead 
Reconstruction  -  Phase  A  -  Persia  Avenue  to  Daly  City  Loop  and  Trolley  Overhead 
Reconstruction  at  Justin  Hermann  Plaza;  and 

WHEREAS,  The  contract  was  rebid  and  bids  were  received  on  October  20, 1992; 

and 

WHEREAS,  L.K.  Comstock  and  Co.,  Inc.  is  the  lowest  responsive  bidder;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  awards  San  Francisco  Municipal  Railway 
Contract  No.  MR-898R.  No.  14  Mission  Line  Trolley  Overhead  Reconstruction  Project  Phase 
A  -  Persia  Avenue  to  Daly  City  Loop  in  the  amount  of  $4,787,244.00  to  L.K.  Comstock  and 
Co.,  Inc.,  3245  East  59th  St..  Long  Beach.  California  90805. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  us  meetin,  of  NOVEMBER^1992  


Secretary, 


itic  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  Of  SAN  FRANCISCO 


„.^,„T,n»»„  92-^350 


WHEREAS,  Valentine  Corporation  (Contractor)  was  awarded  contract 
WD-2095,  Pilarcitos  Forebay,  Repair  Walkway  and  Slide  Gates  in  the 
amount  of  $106,369.00;  and 

WHEREAS.  Modification  No.  1  to  the  contract  is  requested  to  address 
construction  stoppage  by  City,  work  resulting  from  unforseen  conditions 
and  additional  work  of  inspection  and  cleaning  the  gates  and  deletion  of 
some  scope  work  resulting  in  a  time  extension  of  one  hundred  sixty-four 
(164)  days  and  cost  of  $64,143.09;  and  therefore  be  it 

RESOLVED,   That  this   Commission   hereby   approves  Debit 
Modification  No.  1  to  the  San  Francisco  Water  Department  Contract 
WD-2095.  Pilarcitos  Forebay.  Repair  Walkway  and  Slide  Gates. 


/  hereby  certify  that  the  forcfjoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.t  its  meeting  o^__NOmBER  241992 


Secretary,  Public  Utilities  Cormnission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  9^-'^^351 


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  WD- 
2089.  12  and  8-inch  Ductile  Iron  Main  were  to  be  installed  in  Powell  Street 
between  Lombard  and  Jefferson  Streets  and  Mason  Street  between  Lombard  and 
Chestnut  Streets;  and 


WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on  July 
21,  1992;  and 

WHEREAS,  The  PUC's  Director  of  Contract  Compliance  determined  that 
the  three  bidders  failed  to  comply  with  the  Human  Rights  Commission 
requirements  of  the  contract  documents  as  mandated  by  San  Francisco 
Administrative  Code  Chapter  12D;  therefore,  their  bids  were  non-responsive;  and 

WHEREAS,  Representatives  of  San  Francisco  Water  Department,  Utilities 
Engineering  Bureau  and  PUC  Contract  Compliance  evaluated  the  bids  and 
recommend  that  it  is  in  the  best  interest  of  the  City  to  reject  all  bids  and  re- 
advertize;  now,  therefore,  be  it 


RESOLVED,  That  this  Commission  rejects  all  bids  received  on  July  21, 
1992  for  San  Francisco  Water  Department  Contract  No.  WD-2089,  12  and  8-Inch 
Ductile  Iron  Main  Installation  in  Powell  between  Lombard  and  Jefferson  Streets 
and  Mason  Street  between  Lombard  and  Chestnut  and  authorizes  re-advertisement 
of  this  work  as  San  Francisco  Water  Department  Contract  No.  WD-2089R. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  24  1992 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commtssio 
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12:00  P.M. 
Decembers,  1992 
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92-224 


Call  to  Order:  12:10  p.m. 


Present:  President  Gordon  Chin,  Vice  President  Victor  G.  Makras,  Commissioner 

James  D.  Jefferson,  Commissioner  Patricia  A.  Carson,  Commissioner 
Michael  E.  Hardeman 

Commissioner  Makras  arrived  at  1:05  p.m.  Commissioner  Hardeman 
arrived  at  1:30  p.m. 

No  action  was  taken  at  this  meeting. 


MUNI  METRO  EMBARCADERO  TURNBACK  PROJECT 

This  meeting  was  continued  from  the  meeting  held  on  November  24,  1992. 
Owner  Controlled  Insurance  Program 

Keith  Grand,  Risk  Manager,  City  and  County  of  San  Francisco,  described  the  Owner 
Controlled  Insurance  Program  (OCIP)  and  explained  its  components. 

In  response  to  Commissioner  Jefferson's  question  on  the  contractors*  incentives  to 
minimize  claims,  Mr.  Grand  responded  that  the  contractors  would  pay  deductibles  and 
they  would  have  to  adhere  to  safety  rules.  Dave  Sutter  responded  to  the  Commissioners* 
questions  that  Bechtel  would  indemnify  the  City  against  loss  over  $40  million  resulting 
from  their  contracts. 

Mr.  Grand  stated  that  the  MBE  participation  for  the  insurance  broker  services  is  25%. 
There  were  no  MBEs  providing  the  coverage. 

Mr.  Grand  stated  that  the  Public  Utilities  Commission's  Claims  Unit  and  the  City 
Attorney's  Office  would  be  the  only  direct  City  players  to  administer  the  insurance 
program.  In  response  to  Commissioner  Chin's  question  of  whether  this  can  be  assigned 
to  contractors,  Michelle  Witt,  PUC  Finance  Director,  said  that  the  City  has  the 
responsibility  and  ultimate  authority  to  administer  the  program.  Mr.  Elzey  stated  that  it  is 
possible  to  privatize  the  claims  process  work.  It  could  likely  be  contracted  out. 

Mr.  Grand  pointed  out  that  the  federal  government  strongly  recommends  the  Owner 
Controlled  Insurance  Program  approach  because  of  the  advantages  of  control  in  safety 
and  claims  administration. 

BART  Agreement 

Flint  Nelson,  Manager,  Transportation  Projects  Division,  Utilities  Engineering  Bureau, 
provided  a  background  of  the  agreement  with  the  Bay  Area  Rapid  Transit  (BART).  He 
discussed  the  uru-esolved  issues  conceming  the  agreement  with  BART.  He  said  that  staff 
would  be  meeting  with  BART  on  the  requirement  for  PUC  to  maintain  a  minimum  level 
of  General  Liability  Insurance  of  $100  million.  BART  wants  PUC  to  obtain  a  General 
Liability  Insurance  of  up  to  $200  million,  and  to  give  a  three-day  notice  before  the 
Municipal  Railway  can  get  access  to  BART  tracks. 


92-225 


Project  Financing 


Michelle  Witt,  Finance  Director,  discussed  the  funding  for  the  Muni  Metro  Embarcadero 
Turnback  Project.  She  stated  that  the  total  baseline  budget  for  this  project  is  $202.3 
million.  The  Federal  Transit  Authority  (FTA)  required  PUC  to  maintain  a  capital  reserve 
of  $10.2  million  which  would  bring  the  total  programmed  funding  to  $212.5  Million.  Ms. 
Witt  said  that  staff  is  currently  negotiating  with  FTA  for  the  full  funding  of  the  project. 
FTA  has  put  a  dollar  cap  on  the  project,  which  is  $212.5  million  and  will  not  fund  any 
more  than  this  amount. 

Bob  Schnaibel,  Manager  of  Operations  for  the  Rail  Transit  Department  of  Bechtel 
Corporation,  responded  to  questions  from  the  Commission  about  MBE  participation.  He 
stated  that  Bechtel  would  be  able  to  meet  the  40%  MBE  goal  participation.  The  plan  they 
have  was  based  on  looking  at  the  Utilities  Engineering  Bureau  staff  taking  some  of  the 
construction  management  and  engineering  support  work.  Staff  would  determine  the 
positions  that  would  be  manned  by  City  workforce. 

Commissioner  Jefferson  urged  the  parties  to  formulate  a  quality  DBE  program  where 
DBEs  participate  in  meaningful  technical  roles. 

President  Chin  pointed  out  that  if  40%  DBE  participation  is  a  guarantee,  then  possibly 
50%  participation  could  be  a  goal.  Arnold  Baker,  Contract  Compliance  Officer, 
responded  to  Commissioners'  questions  with  respect  to  setting  MBE  participation  goals  in 
PUC  contracts.  Mr.  Baker  stated  that  it  could  not  be  done  with  federal  contracts  but  there 
could  be  a  stipulation  to  first  seek  local  contractors.  Mr.  Baker  added  that  there  would  be 
more  latitude  in  professional  services  contracts  than  in  construction  contracts. 

Commissioner  Hardeman  stated  that  the  Commission  should  discuss  the  overall  policy 
regarding  MBE  participation  goals  separately,  but  to  make  changes  at  this  point  would  not 
be  a  good  idea. 


THEREUPON.  THE  MEETING  WAS  ADJOURNED  AT  2:15  p.m. 


Romaine  A.  Boldridge 
Secretary 


0446M 
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92-227 


Call  to  Order:  2:40  p.m. 


Present:  President  Gordon  Chin,  Vice  President  Victor  G.  Makras.  Commissioner 

James  D.  Jefferson,  Commissioner  Patricia  A.  Carson,  Commissioner 
Michael  E.  Hardeman 


On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner  Jefferson,  the 
Minutes  of  the  Special  Meeting  on  the  Muni  Metro  Embarcadero  Tumbacic  Project  and 
the  Minutes  of  the  Regular  Meeting  of  November  24,  1992  were  approved. 


RESOLUTION 
NO. 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Makras,  the  following  resolution  was  adopted: 

92-0352         MR     Approving  the  Municipal  Railway  Americans  with  Disabilities  Act 
Paratransit  Service  Plan  Update,  and  directing  staff  of  the  Municipal 
Railway  to  submit  this  plan  to  the  MetropoUtan  Transportation 
Commission  and  the  Federal  Transit  Administration. 

VOTES:       AYES  -  Chin,  Makras,  Jefferson,  Carson,  Hardeman 


On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted: 

92-0353         MR     Requesting  the  Controller  to  allot  funds  and  to  draw  warrants 

against  such  funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  San  Francisco  Municipal  Railway  totaling  $18,000.00. 

VOTES:       AYES  -  Chin,  Makras,  Jefferson,  Carson,  Hardeman 


On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted: 

92-0354         WD    Awarding  the  San  Francisco  Water  Department  Contract  No. 

WD-21 15,  San  Andreas  Pipeline  No.  3  -  Rehabilitation,  to  A.  Ruiz 
Construction  Co.  and  Associates,  and  Ranger  Pipelines,  Inc..  a  joint 
venture,  in  the  amount  of  $5,448,000.00. 

VOTES:       AYES  -  Chin,  Makras,  Jefferson,  Carson,  Hardeman 


On  motion  of  Commissioner  Makras,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted: 

92-0355         MR     Authorizing  the  General  Manager  of  the  Public  Utilities 

Commission  to  extend  the  expiration  date  of  the  Peninsula  Corridor 
Joint  Powers  Board  (JPB)  Feeder  Bus  Contract  No.  04E601-RO  to 
June  30,  1993. 

VOTES:       AYES  -  Chin,  Makras,  Jefferson,  Carson.  Hardeman 
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On  motion  of  Commissioner  Makras,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted: 

92-0356         WD    Declaring  that  the  17.35  acre  parcel  leased  to  the  Olympic  Club, 
located  in  San  Francisco  and  San  Mateo  counties,  is  surplus  to  the 
Water  Department's  operating  needs;  and  authorizing  the  Director 
of  the  Real  Estate  Department  to  prepare  necessary  legislation  for 
enactment  by  the  Board  of  Supervisors  and  to  conduct  the  sale  of 
the  subject  property  at  pubUc  auction. 

VOTES:       AYES  -  Chin,  Makxas,  Jefferson,  Carson,  Hardeman 

On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted: 

92-0357         WD    Authorizing  the  General  Manager  of  the  San  Francisco  Water 

Department  to  execute  a  Memorandum  of  Understanding  with  the 
Central  California  Coast  Biosphere  Reserve  (CCCBR)  to  commit 
necessary  staff  time  to  participate  in  the  activities  of  the  CCCBR. 

VOTES:       AYES  -  Makras,  Jefferson,  Carson,  Hardeman 

ABSENT  -  Chin 

On  motion  of  Commissioner  Makras,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted: 

92-0358         HH     Adopting  a  revised  policy  regarding  the  use  of  guest  facilities  at 
O'Shaughnessy  Dam. 

VOTES:       AYES  -  Chin,  Makras,  Jefferson,  Carson,  Hardeman 

On  motion  of  Commissioner  Makras,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted: 

92-0359         UEB   Awarding  all  bid  items  of  San  Francisco  Municipal  Railway 

Contract  No.  MR-889R2,  Flynn  Facility  Modifications,  to  Angotti  & 
ReillyyT.E.  Joo  Construction  Inc.,  a  joint  venture  bidder,  in  the 
amount  of  $396,750.00. 

VOTES:       AYES  -  Chin,  Makras,  Jefferson,  Carson,  Hardeman 

On  motion  of  Commissioner  Makras,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted: 

92-0360  UEB   Authorizing  the  Manager  of  the  Utihties  Engineering  Bureau  to 

execute  Amendment  No.  7A  to  Agreement  CS-361  with  Bechtel 
Corporation  for  professional  services  during  the  bid,  award  and 
preliminary  advance  construction  phases  of  the  Muni  Metro 
Turnaround  Project,  to  extend  the  agreement  as  amended  to  date 
through  March  5,  1993,  at  no  additional  cost. 

VOTES:       AYES  -  Chin,  Makras,  Jefferson,  Carson,  Hardeman 
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On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted: 


UEB   Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau  to 

negotiate  Amendment  No.  8  to  the  professional  services  agreement 
with  Bechtel  Corporation  on  a  sole  source  basis  for  construction 
phase  services,  including  construction  management,  for  the  Muni 
Metro  Turnaround  Project. 

VOTES:       AYES  -  Chin,  Jefferson,  Carson.  Hardeman 
NOES  -  Makras 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted: 

UEB   Approving  payment  of  insurance  premiums  for  the  Owner 

Controlled  Insurance  Program  (OCIP)  for  the  Muni  Metro  Turnback 
Project;  and  directing  staff  to  seek  Commission's  approval  for 
insurance  and  claims  administration  in  conjunction  with 
Amendment  No.  1  for  the  Sedgwick/Carrie/Leong  brokerage 
agreement  to  administer  the  Owner  Controlled  Insurance  Program, 
during  the  construction  phase  of  the  project. 

VOTES:       AYES  -  Chin,  Jefferson,  Carson,  Hardeman 

NOES  -  Makras 

On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner 
Jefferson,  the  following  resolution  was  adopted: 

BEC   Authorizing  the  General  Manager  of  the  Pubhc  Utilities 

Commission  to  negotiate  and  execute  a  professional  services 
contract  with  Brown,  Vence  &  Associates  to  perform  energy 
efficiency  design  review  of  municipal  capital  improvement  projects, 
in  the  amount  of  $65,000.00. 

VOTES:       AYES  -  Chin,  Makras,  Jefferson,  Carson,  Hardeman 


Communications: 

Romaine  Boldridge,  Public  Utilities  Commission  Secretary,  advised  the  Commission  of 
upcoming  meetings  in  December  and  January  1993.  She  stated  that  staff  would  publish  a 
notice  for  a  public  hearing  on  January  19,  1993  to  discuss  the  Public  Utilities  Commission 
budget. 

President  Chin  directed  staff  to  outline  a  tentative  calendar  of  meetings  for  the  next  three 
months. 


Introduction  of  Old  Business: 

Commissioner  Hardeman  reported  that  he  attended  the  dedication  of  Cable  Cars  13,  21 
and  49  on  Saturday,  December  5,  1992.  He  said  that  the  function  was  very  well  attended 
and  that  staff  did  a  good  job.  Commissioner  Hardeman  represented  the  Mayor  who  was 
unable  to  attend. 
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92-0362 


92-0363 
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Commissioner  Makras  brought  up  the  importance  of  expediting  the  appraisal  of  the 
housing  units  owned  by  the  Water  Department  and  Hetch  Hetchy  to  determine  their 
current  fair  market  rental  value.  He  stated  that  he  had  calculated,  based  on  a  hypothetical 
rental  rate  which  could  have  brought  the  rent  up  to  $350  over  the  last  10  years  and  adding 
a  nominal  cost  for  utilities,  the  City  would  have  realized  $4.5  million  in  revenues. 

Commissioner  Hardeman  stated  that  he  agrees  to  restructuring  the  rental  rates  but  he 
suggested  not  to  change  it  immediately  because  it  would  be  unfair  to  the  workers. 

President  Chin  suggested  that  staff  submit  options  to  the  Commission  with  regard  to 
changing  the  housing  policy  and  develop  a  method  of  charging  for  the  cost  of  utilities. 

New  Business: 

Commissioner  Makras  requested  that  the  Commission  hold  a  hearing  on  December  22, 
1992  regarding  the  May  1992  Municipal  Railway  investigation. 

Commissioner  Jefferson  requested  that  staff  develop  a  set  of  performance  indicators  that 
could  be  used  to  do  a  comparative  performance  analysis  of  other  transit  systems  and  the 
Municipal  Railway.  Those  performance  factors  should  include  productivity  of  workers, 
and  indicators  relating  to  service,  maintenance,  and  ridership. 

Thomas  J.  Elzey,  General  Manager,  Public  Utilities  Commission,  replied  that  a  similar 
group  of  performance  indicators  are  provided  internally  but  they  do  not  currently  include 
other  transit  systems.  He  said  that  comparative  data  can  be  included. 

General  Manager's  Report: 
Municipal  Railway  Investigation 

Thomas  J.  Elzey,  General  Manager,  Public  UtiUlies  Commission,  reported  on  the 
Municipal  Railway  maintenance  investigation  that  occurred  in  May  1992.  Mr.  Elzey 
stated  that  staff  was  not  able  to  come  up  with  any  conclusions  based  upon  the  data  and  no 
further  steps  were  taken  on  the  infonmation  that  was  gathered. 

President  Chin  expressed  the  need  to  establish  parameters  for  the  hearing  at  the  next 
meeting  and  need  to  be  aware  that  there  are  procedures  that  would  have  to  be  followed  for 
some  type  of  issues,  for  instance,  matters  that  may  involve  Civil  Service. 

President  Chin  pointed  out  areas  that  he  would  like  to  have  clarified  regarding  the 
investigation  such  as:  ( 1 )  what  happened  in  the  two  weeks  of  May,  (2)  the  scope  and 
objectives  of  the  observation  and  why  individuals  were  not  identified  for  appropriate 
disciplinary  actions;  (3)  how  was  employee  discipline  dealt  with,  and  what  are  the 
management  measures  to  make  sure  employees  do  their  jobs;  and  (4)  how  can  we  make 
the  best  use  of  PUC  resources. 

Commissioner  Makras  suggested  that  the  former  staff  of  Protective  Services  and  the  two 
Bums  Security  personnel  involved  with  the  investigation  should  attend  the  meeting. 
Commissioner  Makras  slated  he  would  like  to  clarify  the  rules  given  to  the  observers 
regarding  the  manner  of  conducting  the  investigation,  work  assignments,  chain  of 
command  and  why  there  was  no  end  result. 

1993-94  Budget 

Michelle  Witt,  Finance  Director,  reported  that  the  baseline  budget  was  submitted  to  the 
Mayor  on  November  30.  Since  that  time,  staff  have  revised  Hetch  Hetchy 's  baseline 
budget  and  is  currently  in  the  process  of  revising  the  Municipal  Railway's  budget. 
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The  budget  for  Heich  Hetchy  was  revised  to  change  the  costs  of  wheeling  charges  and  the 
purchase  of  power.  Hetch  Hetchy  increased  its  purchase  of  power  budget  by  74%.  The 
general  fund  transfer  will  be  reduced  from  $17  million  to  $7  million.  Hetch  Hetchy's 
general  fund  transfer  will  be  reduced  to  $1 1  million  this  year. 

Ms.  Witt  reported  that  the  Municipal  Railway's  budget  was  also  being  revised  because  the 
Mayor's  Office  wanted  the  Municipal  Railway  to  absorb  all  of  this  year's  one  time  costs 
in  next  year's  budget  and  also  the  cost  of  salary  standardization.  This  would  bring  Muni's 
shortfall  to  $24-28  million.  The  Muni's  budget  submitted  to  the  Mayor  showed  two 
baseline  budgets  -  one  for  a  decentralized  department  and  another  for  a  centralized 
depanment.  Without  these  adjustments,  the  Municipal  Railway's  baseline  budget 
shortfall  would  be  $12  million. 

Ms.  Witt  also  reported  that  the  Mayor's  Office  asked  PUC  to  do  a  baseline  budget  by 
program  which  would  be  due  next  week.  PUC  will  receive  its  deficit  target  by  December 
31,  1992.  However,  the  budget,  which  is  due  to  the  Mayor  on  February  1st  would  not 
include  the  deficit  target  numbers.  Ms.  Witt  stated  that  the  Mayor's  Office  established  a 
new  policy  that  work  order  departments  have  to  absorb  any  increased  costs.  This  policy 
would  affect  service  bureaus  like  the  Bureau  of  Light,  Heat  and  Power. 

1992-93  Budget 

Michelle  Witt  stated  that  the  Mayor's  Office  recommended  that  departments  look  at  the 
two  years'  (1992-93  and  1993-94)  shortfall  as  one  problem.  The  February  1st  budget 
submission  deadline  would  mean  that  PUC  has  to  come  up  with  a  way  to  balance  its 
budget.  The  Commission  would  have  to  make  its  recommendations  to  the  Mayor  on  how 
to  proceed.  Thomas  Elzey  said  that  staff  expects  to  hear  from  the  Mayor's  Office 
regarding  service  reductions  and  fare  increases. 


*************************** 


Resolution  No.  92-0352:  Approving  the  Municipal  Railway  Americans  with  Disabihties 
Act  Paratransit  Service  Plan  Update,  and  directing  staff  of  the  Municipal  Railway  to 
submit  this  plan  to  the  Metropolitan  Transportation  Commission  and  the  Federal  Transit 
Administration. 

Annette  Williams,  Manager,  Municipal  Railway  Accessible  Services  Program,  provided 
the  background  information  and  current  status  of  the  program. 

Among  those  who  commented  at  the  meeting  were  Burton  H.  Wolfe,  Bruce  Oka  of  Oka  & 
Associates,  Jonathan  Marsh,  Tom  Karnes  from  the  Muni  Accessibility  Advisory 
Council,and  representatives  of  the  Paratransit  Coordinating  Council:  namely,  B.  Elias 
Baker.  Michael  Kwok,  Arlene  Wong,  Cheryl  Damico.  Their  suggestions  and  comments 
would  be  included  in  the  final  printed  document  of  the  Muni  ADA  Paratransit  Service 
Plan  Update. 

The  Commission  voted  unanimously  to  approve  the  plan  and  its  submission  to  the  Federal 
Transit  Authority. 

Item  No.  10:  Authorizing  the  General  Manager  of  the  Public  Utilities  Commission  to 
negotiate  and  execute  an  interest  rate  swap  agreement  on  all  or  a  portion  of  the  San 
Francisco  Water  Department,  1991  Series  A  Revenue  Bonds,  between  the  Pubhc  Utilities 
Commission  and  Grigsby  Brandford  &  Co.,  Inc.,  and  Bcinkers  Trust  Securities. 

Commissioner  Jefferson  moved  to  adopt  the  resolution,  seconded  by  President  Chin. 
Commissioners  Makrtis,  Carson  and  Hardeman  voted  no.  The  motion  failed. 
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Resolution  No.  92-0356:  Declaring  that  the  17.35  acre  parcel  leased  to  the  Olympic  Club, 
located  in  San  Francisco  and  San  Mateo  counties,  is  surplus  to  the  Water  Department's 
operating  needs;  and  authorizing  the  Director  of  the  Real  Estate  Department  to  prepare 
necessary  legislation  for  enactment  by  the  Board  of  Supervisors  and  to  conduct  the  sale  of 
the  subject  property  at  public  auction. 

Commissioner  Makras  moved  to  declare  the  land  parcel  as  surplus  to  the  Water 
Department.  He  stated  that  he  was  confident  that  the  appraisal  results  justified  the  land's 
value.  Commissioner  Carson  seconded.  Commissioner  Jefferson  expressed  concern  that 
the  sale  would  only  lead  to  one  buyer. 

David  Pilpel  expressed  his  opinion  that  PUC  should  not  sell  its  assets  to  balance  the 
budget. 


Resolution  No.  92-0358:  Adopting  a  revised  policy  regarding  the  use  of  guest  facilities  at 
O'Shaughnessy  Dam. 

Anson  Moran,  General  Manager.  Hetch  Hetchy  Water  and  Power,  discussed  the  purpose 
of  the  change  in  the  policy  regarding  the  use  of  guest  facilities  at  O-Shaughnessy  Dam. 

Mr.  Moran  indicated  that  it  would  be  easier  to  make  the  determination,  in  practice,  as  to 
which  visits  are  official  or  unofficial,  and  when  presence  of  guests  is  incidental  to  an 
official  visit.  He  stated,  as  an  example,  that  the  spouse  and  children  of  an  official  guest 
would  be  considered  incidental. 

Commissioner  Jefferson  requested  that  staff  make  quarterly  presentations  to  the 
Commission  to  report  on  who  uses  the  facilities  and  the  purpose  of  theii'  visit. 

Commissioner  Makras  moved  to  adopt  the  revised  policy  incorporating  Commissioner 
Jefferson's  request  for  quarterly  reports.  Commissioner  Makras  pointed  out  that  he  had 
not  amended  the  resolution  to  include  the  Mayor's  request  to  retroactively  charge  those 
individuals  who  had  used  the  facility  prior  to  the  adoption  of  this  revised  policy. 

Resolution  No.  92-0361:  Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau  to 
negotiate  Amendment  No.  8  to  the  professional  services  agreement  with  Bechtel 
Corporation  on  a  sole  source  basis  for  construction  phase  services,  including  construction 
management,  for  the  Muni  Metro  Turnaround  Project. 

Resolution  No.  92-0362:  Approving  payment  of  insurance  premiums  for  the  Owner 
Controlled  Insurance  Program  (OCIP)  for  the  Muni  Metro  Turnback  Project;  and 
directing  staff  to  seek  Commission's  approval  for  insurance  and  claims  administration  in 
conjunction  with  Amendment  No.  1  for  the  Sedgwick/Carrie/Leong  brokerage  agreement 
to  administer  the  Owner  Controlled  Insurance  Progrcim,  during  the  construction  phase  of 
the  project. 

Commissioner  Jefferson  moved  and  Commissioner  Hardeman  seconded  to  adopt  the 
Resolution  Nos.  92-0361  and  92-0362.  On  the  question,  Commissioner  Makras  voted  no. 

Commissioner  Makras  stated  that  he  accepted  the  package  as  a  whole  but  disagrees  with 
staff's  recommendation  on  the  sole  source  issue.  He  expressed  concern  about  awarding 
the  construction  management  contract  to  the  same  firm,  Bechtel  Corporation,  who  is 
already  managing  the  design  engineering  phase  of  the  project.  He  stated  there  would  be  a 
"check  and  balance"  system  if  the  management  of  the  construction  and  the  design  and 
engineering  functions  were  separated. 

Commissioner  Hardeman  expressed  his  opinion  that  Bechtel  is  the  only  company  that 
could  handle  the  requirements  of  the  job. 
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Flint  Nelson,  responded  to  the  Commissioners'  questions,  that  if  the  construction 
management  contract  is  not  awarded  at  this  point,  staff  would  have  to  issue  a  Request  for 
Proposal  and  start  another  selection  process.  This  process  would  take  four  to  six  months 
and  would  cost  $50,000  to  $75,000,  plus  the  additional  escalation  cost  to  the  total  contract 


The  Commission  voted  4-1  to  adopt  the  resolution.  Commissioner  Makras  voted  no. 


Public  Comments: 

David  Pilpel  commented  about  the  need  to  address  this  year  and  next  year's  budget  deficit 
problems  earlier  and  consider  recommendations  that  would  permanently  fix  PUC's 
budget  problems.  He  suggested  that  the  Commission  look  at  the  proof  of  payment 
program. 


price  at  a  later  period. 
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THEJIEUPON,  THE  MEETING  WAS  ADJOURNED  AT  5:30  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 


Crrv  AND  COUNTY  OF  SAN  FRANCISCO 


92-C352 


RESOLUTION  No. 


WHEREAS,  The  federal  Department  of  Transportation 
issued  Code  of  Federal  Regulations   (CFR)   49  Parts  37.121  - 
37.155  as  a  result  of  the  passage  of  the  Americans  with 
Disabilities  Act,   requiring  all  transit  entities  to  submit  a 
plan  to  the  Federal  Transit  Administration  for  the  provision 
of  comparable  paratransit  services  for  persons  with 
disabilities ;  and 

WHEREAS,   The  CFR  requires  that  annual  updates  to  this 
plan  be  submitted  to  the  Federal  Transit  Administration;  and 

WHEREAS,   The  Municipal  Railway  has  prepared  an  update 
to  the  Municipal  Railway  ADA  Paratransit  Plan  which  conforms 
to  the  regulations  and  which  is  responsive  to  consultations 
with  disabled  persons;  and 

WHEREAS,   The  Municipal  Railway  has  broadly  announced 
the  availability  of  the  updated  plan  for  comment  by  persons 
with  disabilities  and  by  interested  agencies,   and  reviews  of 
the  plan  have  been  conducted  by  members  of  the  Paratransit 
Coordinating  Council  and  the  MUNI  Accessibility  Advisory 
Committee,   and  the  Paratransit  Coordinating  Council  will 
continue  to  provide  a  key  component  for  public  participation 
in  the  implementation  and  annual  updating  of  the  ADA 
Paratransit  Plan;  and 

WHEREAS,   A  public  comment  period,    from  November  9,  1992 
through  December  8,    1992,   has  been  completed  during  which 
public  comments  were  received  concerning  the  Plan;  and 

WHEREAS,  A  public  hearing  on  the  plan  was  broadly 
announced  and  has  been  held  by  the  Public  Utilities 
Commission  on  December  8,   1992;  now,  therefore,  be  it 

RESOLVED,   That  the  Public  Utilities  Commission  hereby 
approves  the  Municipal  Railway  Americans  with  Disabilities 
Act  Paratransit  Service  Plan  Update  and  directs  staff  of  the 
Municipal  Railway  to  submit  this  plan  to  the  Metropolitan 
Transportation  Commission  and  the  Federal  Transit 
Administration  along  with  a  summary  of  comments  on  the  plan 
submitted  during  the  comment  period  and  at  this  hearing  with 
staff  responses  to  these  comments  by  January  26,  1993. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  DECEMBER  .  _8  .1992. 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  _ 
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RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


Non-Litigated: 
None 

Litigated: 
None 

Judgment: 

Diana  Schor 
8928-444 


ACCIDENT  NO.  & 

SPECIFIED  SPECIALS  TYPE 

PRAYER 


ACCIDENT 

DATE  PI/PD  SETTLEMENT 


89-T-0877-1  N/A 
$100, 000. 00 


9-6 


02-07-9  0     PI        518, 000. 00 


TOTAL  SETTLEMENT  (1) 


$18, 000. 00 


INDEX 


632091 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   DECEMBER     8  1992  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CriY  AND  COUNTY  OF  SAN  FRANCISCO 

92-0354 

RESOLUTION  No.  


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco 
Water  Department  Contract  No.  WD-2115.  San  Andreas  Pipeline  No.  3. 
Rehabilitation,  in  the  amount  of  $5,448,000.00  to  A.  Ruiz  Construction  Co! 
and  Assoc.  and  Ranger  Pipelines,  Inc.,  A  Joint  Venture,  1296  Armstrong 
Avenue,  San  Francisco,  California  941 24,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

DECEMBER    8  1992 


Secretary,  Public  Utilities  Commiss 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUrJTY  OF  SAN  FRANCISCO 

92-^1355 

RESOLUTION  Na  


WHEREAS,  On  July  14.  1992  the  Public  Utilities  Commission 
approved  resolution  92-0205  authorizing  the  Municipal  Railway  to 
extend  the  termination  date  of  the  Peninsula  Corridor  Joint  Powers 
Board  (JPB)  feeder  bus  Contract  No.  O4E601-RO  from  June  30,  1992 
to  December  31.1992;  and 

WHEREAS,  The  JPB,  after  evaluating  the  contract,  has  now 
decided  to  extend  the  expiration  date  of  the  feeder  bus  contract  to  June 
30.1993;  now,  THEREFORE,  be  it 

RESOLVED,  That  the  Commission  does  hereby  authorize  the 
General  Manager  of  the  Public  Utilities  Commission  to  extend  the 
expiration  date  of  the  feeder  bus  contract  to  June  30,  1993.  and  to 
amend  the  contract  to  allow  Caltrans  to  reimburse  San  Francisco  for 
prior  year  expenses. 


e:moper\calitem\jpbres 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

DLCLivibtK    8 1992 


at  its  meeting  of , 


A 


Secretary,  Public  Utilities  Comrmssion 


1 .  ija 

PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUNTY  OF  SAN  FRANCISCO 

9i2-r.35G 

RESOLUTION  No.  


WHEREAS,  A  parcel  of  Water  Department  land  located  in 
both  San  Francisco,   San  Francisco  County  and  Daly  city, 
San  Mateo  County,   outlined  on  the  attached  map  as  a 
portion  of  parcel  55  consisting  of  approximately  15.52 
acres  and  1.83  acres  in  each  county  respectively,  which 
was  acquired  with  all  holdings  of  the  Spring  Valley  Water 
Company  in  1930;  and 

WHEREAS,   The  Water  Department  has  determined  that  the 
land  is  no  longer  useful  for  its  operating  needs;  now, 
therefore,   be  it 

RESOLVED,   That  this  Commission  hereby  declares  that 
the  parcel  located  in  San  Francisco  and  San  Mateo 
Counties,  which  totals  approximately  17.35  acres,  is 
surplus  to  the  Water  Department's  operating  needs  and 
authorizes  the  Director  of  Property  to  prepare  necessary 
legislation  for  enactment  by  the  Board  of  Supervisors  and 
to  conduct  the  sale  of  the  subject  property  at  public 
auction. 


0508L-4 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  OF  SAN  FRANCISCO 

92-0357 

RESOLUTION  No.  


WHEREAS,   The  Public  Utilities  Commission  has 
previously  approved  Water  Department  participation  in  the 
Central  California  Coast  Biosphere  Reserve  (CCCBR) ;  and 

WHEREAS,  The  goal  of  the  CCCBR  to  conserve  and 
protect  natural  resources,   including  the  resources  of  the 
Peninsula  watershed  lands,   is  also  an  important  part  of 
the  Water  Department's  management  of  these  lands;  and 

WHEREAS,  The  proposed  Memorandum  of  Understanding 
will  further  the  goals  of  the  Water  Department  and  the 
CCCBR;  and 

WHEREAS,  The  Water  Department  is  able  to  commit  the 
necessary  staff  time  to  participate  in  the  activities  of 
the  CCCBR;   now,   therefore,   be  it 

RESOLVED,   That  this  Commiss ion  approves  execut ion  of 
the  Memorandum  of  Understanding  with  the  CCCBR  by  the 
Water  Department  General  Manager . 


0417D-43 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

DECEMBER    8 1992 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commis. 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  iiII*"U«irit^ 


WHEREAS,  Hetch  Hetchy  is  a  department  of  the  City  and  County  of  San 
Francisco,  under  the  jurisdiction  of  the  San  Francisco  Pubhc  Utilities  Commission;  and 

WHEREAS,  Most  of  Hetch  Hetchy's  facihties  are  more  than  140  miles  from  San 
Francisco  in  the  High  Sierra's  and  in  their  foothills;  and 

WHEREAS,  Distances  are  such  that  a  visit  to  these  facilities  usually  requires 
overnight  accommodations;  and 

WHEREAS,  Guest  facilities  are  maintained  at  O'Shaughnessy  Dam  for  official 
guests  to  be  used  for  "business  purposes"  which  include  public  information, 
intergovernmental  relations  and  education  activities;  and 

WHEREAS,  Policies  exists  for  the  use  of  these  guest  facilities  and 
reimbursement  of  costs  associated  with  that  use;  and 

WHEREAS,  It  is  desired  to  update  these  policies  to  reflect  the  views  of  the 
Commission  and  to  be  appropriate  to  current  circumstances;  now,  therefore,  be  it 

RESOLVED,  That  the  San  Francisco  Public  Utilities  Commission  hereby  adopts 
the  attached  "Policy  Regarding  Use  of  Guest  Facilities  at  O'Shaughnessy  Dam",  and 
directs  the  General  Manager  of  Hetch  Hetchy  to  provide  quarterly  presentations  to  the 
Commission  on  who  uses  the  facilities  and  the  purpose  of  their  visit. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


DECEMBER    8 1992 


Public  Utilities  Commission 
City  and  Countv  of  San  Francisco 


HETCH   HETCHY   WATER   AND  POWER 

1  155  Market  Street 
San  Francisco,  CA  94103 
(415)  554-0725 


Policy  Regarding  Use  of  Guest  Facilities 
at  O ^ Shaughnessy  Dam 


Purpose: 

Hetch  Hetchy  is  a  departinent  of  the  City  and  County  of  San 
Francisco,   under  the  jurisdiction  of  the  San  Francisco 
Public  Utilities  Commission.     Hetch  Hetchy's  facilities  are 
located  in  Tuolumne,   Stanislaus,   San  Joaquin  and  Alameda 
counties.     Most  of  Hetch  Hetchy's  facilities  are  more  than 
140  miles  from  San  Francisco  in  the  High  Sierra's  and  in 
their  foothills. 

Distances  are  such  that  a  visit  to  these  facilities  usually 
requires  overnight  accommodations.     Guest  facilities  are 
maintained  at  O ' Shaughnessy  dam  for  official  guests.  These 
facilities  are  to  be  used  for  "business  purposes"  which 
include  public  information,   intergovernmental  relations  and 
education  activities. 


Access  to  O'Shaughnessy  Guest  Facilities: 

Use  of  the  guest  facilities  at  O'Shaughnessy  Dam  will  be 
limited  to  official  guests  whose  visit  serves  a  business 
purpose  as  described  above. 

Official  guests  are  members  of  the  Public  Utilities 
Commission  and  its  staff ,   officers  of  departments  of  City 
government  performing  direct  service  for  the  Public 
Utilities  Commission,   Office  of  the  Mayor,   Board  of 
Supervisors,   elected  officials  within  Hetch  Hetchy's  service 
area,   Federal  and  State  officials,   officials  of  the  Bay  Area 
Water  Users ,  Modesto  and  Turlock  Irrigation  Districts ,  non- 
prof  it  educational  groups ,   and  such  other  groups  as  the 
Commission  may ,   from  time  to  time ,   authorize . 

Within  the  space  limits  of  the  accommodations  available , 
official  guests  may  be  accompanied  by  their  personal  guests . 
The  presence  and  number  of  such  personal  guests  must  be 


incidental    to    tlie    business    purpose    of    the    visit.  TUe 
Official   guest   must   be   present   throughout   the   visit   and  the 
official   guest  will   be  responsible   for  reinbursement  of 
tlieir  costs  to  the  City. 

Hetch  lletcliy  guest  fdcilitlcs  are  provided  on  the  condition 
that  guests  respect  the  wilderness  character  of  the  area, 
the  use  restrictions  contained  Jn  the  Raker  Act,   and  the 
rules  and  regulations  of  the  National  Park  Service. 


Reiciburaeroent : 

Charges  for  use  of  the  guest  facilities  will  be  as 
established  in  the  Annual  Salary  Ordinance. 

Official   guests  will  not  be  charged. 

personal  guests  will  be  charged  and  will  be  the  financial 
responsibility  of  the  official  guest. 


Exceptlong: 

Kxceptions  to  these  policies  may  be  granted  on  written 
rec-ominondnt  ion  of  the  PUC  and  Hetch  Iletchy  General  Manager 
and  concurrence   by  the  President  of  the  Public  Utilities 
Commlsnion .     All  such  except! ons  will  be  a  matter  of  public 
record , 


Pepprtlnq : 

Hetch  Hetchy  will  prepare  and  submit  to  the  PUC  a  q\iarterly 
report  on  O'Shaughnessy  guost  facility  usage  which  will  list 
all  official  and  personal  guests. 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNPf  OF  SAN  FRANCISCO 

RESOLUTION  No.  


WHEREAS.  Under  San  Francisco  Municipal  Railway  Contract  No.  IV1R-889R2, 
nnodifications  are  to  be  performed  at  ttie  H.  Welton  Flynn  Motor  Coacti  Division 
Facility;  and 

WHEREAS,  On  October  13. 1992,  thie  Public  Utilities  Commission  received  bids  for 
Contract  No.  MR-889R2:  and 

WHEREAS.  PUC's  Director  of  Contract  Compliance  tias  determined  Angotti  8t 
Rielly/T.E.  Joo.  a  Joint  Venture,  having  met  the  contract  affirmative  action 
requirements,  to  be  the  lowest  responsive  bidder;  and 

WHEREAS,  Echo  West.  Inc.  filed  a  bid  protest  contending  T.E.  Joo  and/or  Angotti 
8t  Reilly  does  not  have  the  experience  to  fabricate  the  structural  steel  and  construct 
the  safety  platforms;  and 

WHEREAS,  Angotti  &  Reilly/T.E.  Joo.  a  joint  venture  documents  their  intent  to 
subcontract  with  a  supplier  for  the  material  and  will  construct  the  platforms  in  the 
field;  and 

WHEREAS.  The  UEB  determined  the  low  bidder  to  have  the  experience  to 
perform  this  work;  and 

WHEREAS,  The  UEB  further  determined  the  contracting  approach  as  acceptable 
and  the  City  Attorney  confirms  this  method  complies  with  the  bidding  requirements; 
now.  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  all  bid  items  for  San  Francisco 
Municipal  Railway  Contract  No.  MR-889R2,  Flynn  Facility  Modifications  In  the  amount 
of  Three  Hundred  Ninety  Six  Thousand  Seven  Hundred  Fifty  Dollars  ($396,750.00)  to 
Angotti  &  Rellly/T.E.  Joo  Construction  Inc.  A  joint  Venture  bidder. 


/  hereby  certify  that  the  foregoing  resolutioawas  adopted  by  the  Public  Utilities  Commission 

.     ,       DtGLWiBtR    8 139Z   

at  its  meeting  of   ■  


ssion 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUrJTY  OF  SAN  FRANCISCO 

92-0360 

RESOLUTION  Na  


WHEREAS,  The  Public  Utilities  Commission  on  August  21,  1985 
authorized  the  Manager,  Utilities  Engineering  Bureau,  to  enter  into  an 
agreement  with  Bechtel  National,  Inc.  for  professional  services  to 
support  the  MUNI  Metro  Turnaround  environmental  approval,  and  to 
provide  preliminary  engineering  and  detailed  design  for  the  facility;  and 

WHEREAS,  Said  agreement  was  subsequently  amended  by  Amendments 
No.  1  through  7  to  provide  detailed  operations  analysis,  ridership 
projections,  construction  feasibility  studies,  additional  environmental 
work,  and  additional  preliminary  and  final,  detailed  engineering  to 
complete  the  contract  documents,  and  project  management  and 
engineering  support  services  during  the  bid,  award  and  preliminary 
advance  construction  phases  of  the  MUNI  Metro  Turnaround  project;  and 

WHEREAS,  The  Manager,  Utilities  Engineering  Bureau  finds  it  necessary 
to  extend  the  contract  time  of  the  agreement  with  Bechtel  Corporation 
through  March  5,  1993  at  no  additional  cost,  to  provide  continuous 
engineering  and  management  support  throughout  the  extended  bid  and 
award  period;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes  the  Manager, 
Utilities   Engineering  Bureau  to  extend  the  contract  time  of  the 
Agreement  with  Bechtel  Corporation  as  amended  to  date  through 
March  5,  1993  at  no  additional  cost. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  us  D£C£MBLK  81992 


Secretary,  Public  Utilities  Commis 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUr*rY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


WHEREAS,  The  construction  of  the  Muni  Metro  Turnaround  facility  involves 
tunneling  in  soft  ground  over  BART  transbay  tubes  and  deep  cut-and-cover 
excavation  adjacent  to  historic  buildings  along  the  Embarcadero;  and 

WHEREAS,  The  Construction  Manager  for  the  Muni  Metro  Turnaround  must 
be  knowledgeable  and  expert  in  the  specific  construction  techniques  and 
methodologies  required  to  monitor  and  inspect  tunneling,  excavation  and 
other  construction  activities  to  minimize  risk  of  danger  to  life,  limb  and 
property;  and 

WHEREAS,  As  the  principal  project  designer  since  1 985,  Bechtel  Corporation 
has  unique  knov^/ledge  and  experience  in  the  particular  construction  methods 
required  on  the  Muni  Metro  Turnaround,  and  their  continuity  on  the  project 
as  Construction  Manager  is  considered  essential  for  its  success,  and 

WHEREAS,  The  Federal  Transit  Administration  has  approved  the  sole  source 
award  to  Bechtel  Corporation  of  construction  management  services  pursuant 
to  Chapter  1,  Part  5.d.(1)(c)  of  UMTA  Circular  4220. IB;  and 

WHEREAS,  Bechtel  Corporation  has  been  successful  in  its  efforts  to  achieve 
the  disadvantaged  business  enterprise  participation  goal  of  40%  in  their 
contract  to  date,  and  their  preliminary  D8E  plan  for  Amendment 
No.  8  indicates  the  probability  of  meeting  this  goal  during  the  construction 
phase  of  the  project  as  well;  and 

WHEREAS,  The  Manager,  Utilities  Engineering  Bureau  expects  to  conclude 
negotiations  with  Bechtel  Corporation  for  construction  phase  services  in  an 
amount  within  the  range  of  $17  to  $19  million;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes  the  Manager, 
Utilities  Engineering  Bureau  to  negotiate  Amendment  No.  8  to  the 
professional  services  agreement  with  Bechtel  Corporation  on  a  sole  source 
basis  for  construction  phase  services,  including  construction  management, 
for  the  Mum  Metro  Turnaround  project. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  m..tins  -^f     DECEMBER  81992 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANCISCO 

92-^^362 

RESOLUTION  No.  


WHEREAS,  The  complexity  of  the  Muni  Metro  Turnback  construction 
in  close  proxinnity  to  valuable,  highly  sensitive  urban  structures 
requires  insurance  with  high  limits,  broad  integrated  coverage  and 
extended  Terms  to  protect  the  City  from  substantial  financial 
exposure;  and 

WHEREAS,  The  Public  Utilities  Commission  authorized  the  selection 
of  an  insurance  broker  to  design,  place  and  administer  an  Owner 
Controlled  Insurance  Program  for  the  Muni  Metro  Turnback  project 
(Log  No.  90-0441);  and 

WHEREAS,  The  Public  Utilities  Commission  further  approved  the 
negotiation  and  execution  of  a  professional  services  agreement  with 
Sedgwick/Carrie/Leong.a  joint  venture  insurance  brokerage,  to  design, 
place  and  administer  the  OCIP  (Log  No.  91-0261);  and 

WHEREAS,  The  OCIP  insurances  have  been  designed  and  are  now 
ready  to  be  placed  by  Sedgwick/Carrie/Leong  in  consultation  with  the 
City  Risk  Manager,  the  project  team,  and  Bechtel  Corporation  to 
provide  broad  coverage  with  high  limits  in  the  areas  of  commercial 
general  liability,  workers'  compensation  and  employers'  liability, 
builders'  risk  and  professional  liability  insurance  at  an  estimated  cost 
of  $16,628,863;  and 

WHEREAS,  The  OCIP  fosters  more  competitive  bidding  and  increased 
disadvantaged  business  enterprise  participation  in  the  construction 
contract,  and  meets  Federal  Transit  Administration  requirements  for 
adequate  insurance  protection  against  losses;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  approves  the 
payment  of  insurance  premiums  for  Owner  Controlled  Insurance 
Program  for  the  Muni  Metro  Turnback  project,  and  authorizes  the 
Manager,  Utilities  Engineering  Bureau  to  expend  funds  budgeted  for 
these  premiums;  and  be  it  further 

RESOLVED,  That  the  Utilities  Engineering  Bureau  will  seek  the 
Commission's  approval  for  insurance  and  claims  administration  in 
conjunction  with  Amendment  No.  1  for  the  Sedgwick/Carrie/Leong 
brokerage  agreement  to  administer  the  Owner  Controlled  Insurance 
Program  during  the  construction  phase  of  the  project. 
/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     ,  DECEMBER    8 1992 

at  Us  meeting  of    " 


Secretary,  Public 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNFi  of  SAN  F  RANCiSCO 


32r-  03  €3 

RESOLUTION  No.  


WHEREAS,  by  Resolution  No.  92-0264,  adopted  September  8, 
1992,  the  Public  Utilities  Commission  authorized  the  Bureau  of 
Energy  Conservation  to  circulate  a  Request  for  Proposals  for  a 
consultant  to  assist  in  the  Energy  Efficiency  Design  Review  and 
Assistance  Program  for  municipal  Capital  Improvement  Projects;  and 


WHEREAS,  the  work,  which  will  cost  $65,000,  and  for  which 
funds  are  available  in  the  Bureau's  FY  92-93  Budget,  is  part  of  the 
City's  municipal  energy  management  program;  and 


WHEREAS ,  the  Bureau  of  Energy  Conservation  has 
recommended  two  professional  consulting  firms  considered  to  be 
qualified  to  perform  the  work;  and 


WHEREAS ,  the  PUC ' s  Office  of  Contract  Compliance  has 
determined  that,  of  the  two  firms  considered  to  be  qualified  to 
perform  the  work,  only  Brown,  Vence  &  Associates  satisfies  the 
PUC's  Affirmative  Action  goals;   now  THEREFORE,   be  it 


RESOLVED,  that  this  Commission  hereby  authorizes  the 
General  Manager  to  select  Brown,  Vence  &  Associates  as  the 
consultant  for  the  work,  and  to  execute  a  professional  services 
contract. 


/  hereby  certify  that  the  foregoing  resolution  u  as  adopted  by  the  Public  Utilities  Commission 

,  DtCEMBLR    8  1992 

at  Its  meeting  of  


Secretary.  Public  Utilities  Comrmssio 


MINUTES 


PUBLIC  umrriES  commission 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
Mayor 

REGULAR  MEETING 
Room  282.  City  Hall 

2:00  P.M. 
December  22,  1992 

COMMISSIONERS 
Gordon  Chin,  President 
Victor  G.  Makras,  Vice  President 
James  D.  Jefferson 
Patricia  A.  Carson 
Michael  E.  Hardeman 


DEPARTMENTS  BUREAUS 

Hetch  Hetchy  Projects  Energy  Conservation 

Municipal  Railway  Engineering  and  Construction 

Management 

Water  Department 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


.   Thomas  J.  Elzey 
GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 

92-235 


Call  to  Order:  2:10  p.m. 


Present:  President  Gordon  Chin,  Vice  President  Victor  G.  Makras,  Commissioner 

James  D.  Jefferson,  Commissioner  Patricia  A.  Carson,  Commissioner 
Michael  E.  Hardeman 


On  motion  of  Commissioner  Hardeman,  seconded  by  Commissioner  Jefferson,  the 
Minutes  of  the  Recessed  Meeting  on  the  Muni  Metro  Embarcadero  Turnback  Project  on 
December  8,  1992  and  the  Minutes  of  the  Regular  Meeting  of  December  8,  1992  were 
approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Pubhc  Utilities 
Commission. 


RESOLUTION 
NO. 

On  motion  of  Commissioner  Makras,  seconded  by  Commissioner 
Carson,  the  following  resolution  was  adopted: 

92-0364         UEB   Accepting  the  work  performed  under  San  Francisco  Water 

Department  Contract  No.  WD-2099,  8-inch  Ductile  Iron  Main 
Installation  in  Spruce  Street,  Euclid  Avenue  and  other  streets  in  the 
Laurel  Heights  area,  as  satisfactorily  completed;  approving  debit, 
Contract  Modification  No.  1  in  the  amount  of  $7,851.00;  and 
authorizing  final  payment  to  the  contractor,  Uniacke  Construction, 
Inc.  in  the  amount  of  $6,235.00. 

VOTES:       AYES  -  Chin,  Makras,  Jefferson,  Carson,  Hardeman 


On  motion  of  Commissioner  Makras,  seconded  by  Commissioner 
Carson,  the  following  resolution  was  adopted; 

92-0365         UEB   Awarding  the  San  Francisco  Water  Department  Contract  No. 

WD-2129R,  12-Inch  Iron  Main  Installation  in  Johnstone  Drive, 
Medical  Center  Road  and  Clarendon  Avenue  to  Uniacke 
Construction,  Inc.  in  the  amount  of  $  1 1 9,407.00. 

VOTES:        AYES  -  Chin,  Makras,  Jefferson,  Carson,  Hardeman 


On  motion  of  Commissioner  Carson,  seconded  by  Commissioner 
Makras,  the  following  resolution  was  adopted: 

92-0366         GM    Disapproving  the  waiver  of  attorney-client  privilege  and  release  of 
certain  requested  documents. 

VOTES:       AYES  -  Chin,  Makras,  Jefferson,  Carson,  Hardeman 
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On  motion  of  Commissioner  Makras,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted; 

92-0367         MR     Designating  January  26,  1993  at  2:00  p.m.  in  Room  282.  City  Hall, 
San  Francisco,  as  the  date,  time  and  place  to  hold  a  public  hearing  lo 
consider  amendments  to  the  Municipal  Railway  Fare  Schedule  and 
reductions  in  Municipal  Railway  service. 

VOTES:       AYES  -  Chin,  Makras,  Jefferson,  Carson,  Hardeman 

On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted: 

92-0368         UEB   Authorizing  the  Utilities  Engineering  Bureau  to  request  proposals. 

interview,  select  and  recommend  to  the  PubUc  Utilities  Commission 
two  qualified  firms  for  two  separate  contracts  to  provide  technical 
engineering  and  testing  laboratory  services  for  two  years;  one 
contract  for  use  on  Federally  funded  projects  up  to  a  maximum 
amount  of  $200,000.00  and  the  other  contract  for  use  on  City 
funded  projects  up  to  a  maximum  amount  of  $200,000.00. 

VOTES:       AYES  -  Chin.  Makras,  Jefferson.  Carson.  Hardeman 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted: 

92-0369         UEB  Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau  to 

execute  Amendment  No.  2  to  the  Professional  Services  Agreement 
with  Foster- Jordan  Associates,  for  additional  design  costs  for  the 
Muni  Metro  Extension  Project  in  the  amount  of  $136,247.08, 
thereby  increasing  the  total  fee  from  $1,700,000.00  to 
$1,836,247.08. 

VOTES:       AYES  -  Chin,  Makras,  Jefferson,  Carson,  Hardeman 

On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted: 

92-0370         UEB   Awarding  San  Francisco  Water  Department  Contract  No.  WD-2108, 
8-inch  Ductile  Iron  Main  Installation  in  Post  Street,  Scott  to  Baker 
Streets,  Presidio  Avenue,  Post  Street  to  California  Street  in  the  net 
amount  of  $310,000.00  to  P&J  Utihty  Co. 

VOTES:       AYES  -  Chin,  Makras,  Jefferson.  Carson,  Hardeman 

On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted: 

92-0371         UEB   Requesting  the  Board  of  Supervisors'  approval  to  extend  the  time  to 
award  San  Francisco  Water  Department  Contract  No.  WD-2130. 
Ventilation  of  Adit  Structures;  and  awarding  the  contract  to  Eslinger 
and  Son  Construction  Co.,  Inc.,  in  the  amount  of  $97,133.00,  subject 
to  the  Board  of  Supervisors'  approval  of  extension  of  time  to  award. 

VOTES:       AYES  -  Chin,  Makras,  Jefferson,  Carson,  Hardeman 
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On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted: 


92-0372 


UEB 


Requesting  the  Board  of  Supervisors'  approval  to  extend  the  time  to 
award  San  Francisco  Water  Department  Contract  No.  WD-2131, 
Install  Permanent  Work  Platforms/Water  Supply  Division;  and 
awarding  the  contract  to  Echo-West,  Inc.,  in  the  amount  of 
$117,000.00,  subject  to  the  Board  of  Supervisors'  approval  of 
extension  of  time  to  award. 


VOTES: 


AYES  -  Chin,  Makras,  Jefferson,  Carson,  Hardeman 


On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted: 


92-0373 


UEB 


Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau  to 
negotiate  a  professional  services  agreement  with  Archeological 
Services,  Inc.  for  an  amount  not  to  exceed  $30,000.00  for  the 
required  Cultural  Resources  Investigation  for  the  Early  Intake  Septic 
System  Rehabilitation  in  Tuolumne  County,  California. 


VOTES: 


AYES  -  Chin,  Makras,  Jefferson,  Carson,  Hardeman 


Introduction  of  Old  Business  by  Commissioners; 
Hearing  on  Municipal  Railway  May  1992  Review 

Thomas  J.  Elzey,  General  Manager,  Public  Utilities  Commission,  explained  the  operations 
of  the  ongoing  observation  program  which  is  comprised  of  students  hired  by  the  Bureau 
of  Protective  Services  and  Bums  Security  personnel.  The  program  is  under  the 
jurisdiction  of  the  Bureau  of  Protective  Services.  All  anomalies  found  during  an 
observation  are  reported  to  Municipal  Railway  management. 

Kirk  Lawson,  Manager,  Bureau  of  Management  Efficiency  and  Productivity,  discussed 
the  observation  conducted  in  May  1992  at  the  seven  maintenance  facilities  of  the 
Municipal  Railway.  Mr.  Lawson  stated  that  the  goals  and  objectives  of  the  observation 
was  to  monitor  specific  work  activities,  such  as:  gate  operations,  yard  perimeter  security, 
graffiti  removal  and  observance  of  work  rules.  Mr.  Lawson  stated  that  the  findings  were 
not  verified  because  there  was  no  detailed  information  to  warrant  verification.  Mr. 
Lawson  said  that  the  Chief  of  Protective  Services,  Chuck  Richardson,  was  in  charge  of 
the  observation  and  that  the  timeframe  in  which  to  complete  the  observation  was  two  to 
three  weeks. 

Commissioner  Makras  asked  whether  the  findings  were  shared  with  either  the  General 
Manager  of  the  PubUc  Utihties  Commission  or  the  General  Manager  of  the  Municipal 
Railway.  Kirk  Lawson  said  he  did  not  report  to  either  one  because  the  information  he  had 
was  not  sufficient. 

Chuck  RichcU'dson,  former  Chief  of  Protective  Services  and  currently  Chief  of  Police, 
Seaside,  Ccilifomia,  presented  to  the  Commission  documents  supporting  the  observations 
that  took  place  in  May.  Mr.  Richardson  introduced  the  individuals  who  participated  in  the 
observation,  namely:  Andy  Balmy,  Walt  Gibbons,  Fred  West,  Vivian  Viviani,  and  Jim 
Scott. 
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Mr.  Richardson  explained  that  the  observation  program  of  the  Bureau  of  Protective 
Services  is  undertaken  by  hiring  students  to  follow  up  on  reports  of  employees  involved 
in  criminal  acts  on  Muni  buses  and  cable  cars.  The  students'  findings  are  documented  by 
Bums  Security  personnel  and  forwarded  to  either  the  superintendent  or  the  supervisor 
who  had  requested  the  observation.  Mr.  Richardson  stated  that  Kirk  Lawson  was  in 
charge  of  the  May  1992  observation.  Mr.  Richardson  said  that  he  did  not  prepare  a  report 
on  the  findings  since  he  was  advised  by  Kirk  Lawson  that  he  would  prepare  the  report 
himself. 

After  discussion,  the  Commission  agreed  to  take  no  particular  action  on  this  issue  because 
the  testimonies  were  conflicting  and  the  evidence  presented  was  not  correlated. 


General  Manager's  Report: 
Clean  On-Time  Program 

Johnny  Stein,  General  Manager,  Municipal  Railway,  suggested  to  continue  the  Clean 
On-Time  Program  because  it  is  a  valuable  tool  for  the  Municipal  Railway  in  enhancing 
ridership. 

On  the  On-Time  Rebate  Program,  Commissioner  Makras  suggested  that  the  rebate  cards 
include  "return  postage  guarantee"  so  that  people  requesting  the  rebate  would  not  have  to 
pay  for  the  return  postage. 

1992-93  Budget 

Thomas  J.  Elzey,  reported  that  the  Civil  Service  Commission  passed  legislation 
authorizing  involuntary  work  furloughs  for  City  employees.  The  Mayor's  Office  has 
delayed  the  implementation  of  the  program  until  February  1,  1993.  Michelle  Witt 
reported  that  the  legislation  exempted  firefighters,  police,  airport  police  and  nine  labor 
unions.  Local  250A,  Local  200  and  Local  21  were  exempted  pending  the  results  of  a  fact 
finding  survey.  Ms.  Witt  pointed  out  that  almost  all  of  PUC  and  Muni  employees  belong 
to  these  unions. 


1993-94  Budget 

Michelle  Witt  stated  that  she  would  submit  budget  recommendations  at  the  budget  hearing 
which  would  address  voluntary  work  furloughs.  Muni  fare  increases,  program 
eliminations  or  program  reductions,  and  service  reductions.  On  the  voluntary  work 
furlough,  Ms.  Witt  said  that  if  all  PUC  employees  were  furloughed  for  ten  days,  the  City 
could  realize  savings  of  $6.7  million. 

Commissioner  Carson  stated  that  she  is  opposed  to  any  sale  of  capital  assets  to  balance 
the  budget. 

Johnny  Stein  advised  the  Commission  that  the  Municipal  Railway  is  in  the  process  of 
reprioritizing  capital  improvement  projects.  Some  funding  agencies  require  that  we 
demonstrate  that  we  have  the  ability  to  fund  the  projects.  Mr.  Stein  said  the  Commission 
may  want  to  consider  escalating  Muni  fares  over  the  next  four  or  five  years.  Staff  would 
find  out  whether  this  is  feasible  and  research  on  what  other  districts  do. 

Michelle  Witt  reported  that  the  next  report  of  the  PUC  Reorganization  Task  Force  will  be 
on  January  12th.  The  next  step  for  the  task  force  is  to  determine  those  positions  that 
could  be  eliminated  as  a  result  of  the  decentralization  of  bureau  functions.  Ms.  Witt  also 
reported  that  the  Mayor's  Reorganization  Task  Force  is  looking  at  City-wide 
reorganization  but  have  not  considered  details  yet. 
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Regolution  No.  92-0366:  Disapproving  waiver  of  attorney-client  privilege  and  release  of 
certain  requested  documents. 

The  Commission  went  into  executive  session  in  accordance  with  Government  Code 
Section  54956.9(b)  and  Charter  Section  3.500(0(2)  regarding  Waiver  of  Attomey-CHent 
Privilege.  The  Commission  approved  unanimously  not  to  waive  attorney -client  privilege 
and  not  to  release  the  documents  requested. 


THEREUPON,  THE  MEETING  WAS  ADJOURNED:  5:00  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

92-0364 

RESOLUTION  No.  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  San  Francisco  Water 
Department  Contract  No.  WD-2099,  8-inch  Ductile  Iron  Main  Installation  in  Spruce  Street,  Euclid 
Avenue  and  Other  Streets  in  the  Laurel  Heights  area,  as  satisfactorily  completed;  approved  debit, 
Contract  Modification  No.  1  in  the  amount  of  $7,851.00;  and  authorizes  final  payment  in  the  amount 
of  $6,235.00  to  the  contractor,  Uniacke  Construction,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ggCFMBER  22l992„ 


Secretary.  Public  Utilities  C^mi 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

32-roc:: 

RESOLUTION  No.  


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water  Department  Contract 
No.  WD-2129R,  12-Inch  Iron  Main  Installation  in  Johnstone  Drive  and  Medical  Center  Road  and 
Clarendon  in  the  net  amount  of  $119,407.00  to  Uniacke  Construction,  Inc.,  5698  Diamond  Heights 
Boulevard,  San  Francisco,  CA  94131,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  ifas  adopted  by  the  Public  Utilities  Commission 

DECEMBER  22  1992 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

art  AND  COUMTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


WHEREAS,  The  City  Attorney  has  advised  the  Public  Utilities  Commission 
that  there  has  been  a  request  for  certain  opinions  of  the  City  Attorney  which  were 
provided  to  the  Commission  as  attomey-chent  communications;  and 

WHEREAS,  The  Pubhc  Utihties  Commission  met  in  executive  session 
December  22,  1992,  under  Government  Code  Section  54956.9(b)  and  Charter  Section 
3.500(f)(2),  to  consider  waiver  of  the  attorney-client  privilege;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utihties  Commission  hereby  disapproves  waiver 
of  the  attorney-client  privilege  and  release  of  documents. 


/  hereby  certify  that  the  fore^in^  resolutior^^t^^^d^ted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^  /\    ^  f  i — 7  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUKTY  OF  SAN  HIANCISCO 


92-03G7 

RESOLUTION  No.   


WHEREAS.  Budget  deficits  are  projected  for  the  Municipal  Railway  in  both 
1992-93  and  1993-94;  and 

WHEREAS.  Some  combination  of  fare  increases  and  service  reductions 
appears  to  be  the  only  practicable  solution  to  this  problem;  and 

WHEREAS,  Specific  increases  and  service  reductions  can  only  be  considered 
at  duly  noticed  public  hearings;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  designates  the  following  date  and 
place  to  consider  possible  amendments  to  the  Municipal  Railway  Fare  schedule  and 
possible  reductions  in  Muni  service: 

Tuesday,  January  26,  1993,  at  2:00  P.M.,  in  Room  282, 

City  Hall,  the  Public  Utilities  Commission  regular  meeting  room. 

and  be  it 

FURTHER  RESOLVED.  That  the  proposed  changes  and  accompanying  staff 
reports  shall  be  made  available  for  public  inspection  and  review  beginning  Monday, 
January  U,1993.  in  Room  287,  City  Hall.  San  Francisco. 


: \mop*r\calit«ms\far«h«ar.doc 

i  hereby  certify  that  the  foregoinf^  resolution  was  adopted  by  the  Public  Utilities  Commission 

a,  Us  meeting  of  DECEMBER  22  1992  


Secrcrary,  Public  IJtilitU's  Ctfhtmi 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

92-C3CC 

RESOLUTION  No.  


WHEREAS,  The  Utilities  Engineering  Bureau  has  requirements  from  time  to  time  during  the 
planning,  design,  and  construction  phases  of  capital  improvements  to  have  a  variety  of  construction 
materials  sampled  and  tested,  to  obtain  data  for  proper  evaluation  of  site  conditions,  and  to  assure  that 
construction  is  in  accordance  with  the  design;  and 

WHEREAS,  The  Utilities  Engineering  Bureau  anticipated  that  considerably  more  sampling, 
testing,  and  inspection  of  PUG  facilities  will  be  anticipated  in  the  future;  and 

WHEREAS.  The  Utilities  Engineering  Bureau  utilizes  the  Department  of  Public  Works  Materials 
Testing  Laboratory  for  materials  services  that  can  be  performed  by  City  forces;  and 

WHEREAS,  The  needs  for  testing  and  the  nature  of  the  testing  required  frequently  is  not  within 
the  scopes  of  the  services  provided  by  the  DPW  laboratory,  and  are  not  available  elsewhere  within  the 
City;  and 

WHEREAS,  From  time  to  time,  to  assist  various  project  teams  to  meet  design  schedules  where 
services  cannot  be  performed  in  a  timely  manner  by  City  forces  due  to  unavailability,  it  is  desirable  to 
obtain  outside  technical  engineering  services,  including  drafting,  surveying,  photography,  graphics,  shop 
inspections,  and  construction  inspection;  and 

WHEREAS,  The  funding  for  these  services  will  be  from  various  project  funding  sources  on  a 
task  by  task  basis;  and 

WHEREAS,  It  is  contemplated  to  have  a  personal  services  contract  for  providing  technical 
engineering  services  and  laboratory  testing  services  for  the  PUC  projects;  and 

WHEREAS,  Two  separate  contracts  are  needed,  one  for  a  contract  to  be  used  on  Federally 
funded  projects  and  the  other  for  a  contract  to  be  used  on  City  funded  projects;  and 

WHEREAS,  The  services  used  in  Federally  funded  projects  can  be  selected  through  the 
Disadvantaged  Business  Enterprises  program  approved  by  the  Department  of  Transportation  and  the 
services  used  in  City  funded  projects  are  covered  by  Chapter  12D  of  the  Administrative  Code;  and 

WHEREAS,  The  Director  of  PUC  Contract  Compliance  Office  recommended  that  two  separate 
contracts  be  established  to  increase  MBE/WBE/DBE  consultant  contracting  opportunities;  now,  therefore 
be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Utilities  Engineering  Bureau  to  request 
proposals,  interview,  select  and  recommend  to  this  Commission  two  qualified  firms  for  two  separate 
contracts  to  provide  testing  laboratory  and  technical  engineering  services  each  for  a  period  of  two  years, 
one  contract  for  use  on  Federally  funded  projects  up  to  a  maximum  amount  of  $200,000.00  and  the 
other  contract  for  use  on  City  funded  projects  up  to  a  maximum  amount  of  $200,000.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

DECtMBLH  22  1992 


at  its  meeting  of . 


Secretary.  Public  Utilities  Conwnission 


PUBLIC  UTILITIES  COMMISSION 

Cmr  ANO  COUNTY  OF  SAN  FRANCISCO 

32-03G3 

RESOLUTION  No.  


WHEREAS,  This  Commission  by  its  Resolution  No.  90-0106,  authorized  the  Manager  of 
the  Utilities  Engineering  Bureau  to  negotiate  and  execute  a  Professional  Services 
Agreement  with  Foster-Jordan  Associates,  a  joint  venture  for  detail  design  of  the  MUNI 
Metro  Extension  project;  and 

WHEREAS,  This  Commission  amended  the  Professional  Services  Agreement  by 
Resolution  No.  92-0321  to  include  construction  support  sen/ices;  and 

WHEREAS.  The  Manager  of  the  Utilities  Engineering  Bureau  recommends  the 
Professional  Sen/ices  Agreement  with  Foster-Jordan  Associates  be  amended  for 
added  costs  to  complete  the  MUNI  Metro  Extension  bid  documents  from  Folsom 
Street  to  Third  Street;  now.  therefore,  be  it 

RESOLVED.  That  this  Commission  hereby  authorizes  the  Manager  of  the  Utilities 
Engineering  Bureau  to  execute  Amendment  No.  2  for  additional  design  In  the  amount 
of  $136,247.08  to  0  Professional  Sen/ices  Agreement  with  Foster-Jordan  Associates,  a 
joint  venture,  thereby  increasing  the  total  fee  from  $1,700,000.00  to  $1,836,247.08. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

DIlCEMBER  221992 


at  its  meeting  of. 


Secretary.  Public^Utilities  Cortjfniss 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  ^  


WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on  October  27,  1992;  and 


WHEREAS,  The  PUC  Contract  CompHance  Office  determines  that  the  apparent  low  bidder, 
A.  Ruiz  Construction  &  Associates,  Inc.  and  Ranger  Pipelines,  Inc.,  A.J.V.  did  not  meet  the 
subcontracting  goal  set  forth  in  the  contract;  and 


WHEREAS,  The  PUC  Contract  Compliance  Office  determines  that  the  second  low  bidder,  P 
&  J  Utility  Co.  has  met  the  Human  Rights  Commission  Requirements  set  forth  for  this  contract;  and 


WHEREAS,  Award  of  this  contract  to  P  &  J  Utility  Co.  has  been  approved  by  the  PUC 
Contract  Compliance  Office;  now,  therefore,  be  it 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water  Department  Contract 
No.  WD-2108,  8-Inch  Ductile  Iron  Main  installation  in  Post  Street,  Scott  to  Baker  Streets,  Preside 
Avenue,  Post  Street  to  California  Street  in  the  net  amount  of  $310,000.00  to  P  &  J  Utility  Co.,  5739 
Mission  Street,  San  Francisco,  CA  94112,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

DECEMBER  22  1992 

at  its  meeting  of   

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AMD  COUMTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  WD-2130.  forced  air 
ventilation  systems  will  be  provided  to  three  adit  structures;  and 

WHEREAS,  Bids  for  this  work  were  received  and  publicly  opened  on  October  1,  1992; 

and 

WHEREAS,  PUC's  General  Counsel  determined  that  the  lowest  bidder  Echo  West, 
Inc./Liberty  AJV,  has  not  complied  with  the  General  Provision  Item  7  of  the  Contract 
Specifications;  and 

WHEREAS,  Compliance  with  the  General  Provisions  is  required;  and 

WHEREAS,  In  order  to  determine  the  Contractor's  compliance  with  the  Specifications, 
the  Public  Utilities  Commission  was  unable  to  award  the  contract  to  the  lowest  responsive 
bidder  within  60  days  following  receipt  of  bids;  and 

WHEREAS,  Section  6.1  of  the  Administrative  Code  requires  that  award  of  a  contract  be 
made  not  later  than  60  days  after  receipt  of  bids  unless  the  time  for  letting  such  contract  be 
extended  by  resolution  of  the  Board  of  Supervisors'  upon  recommendation  of  the  Department 
Head,  Board  or  Commission  responsible  for  such  award;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Board  of  Supervisors'  approval 
to  extend  the  time  for  award  of  San  Francisco  Water  Department  Contract  No.  WD-2130, 
Ventilation  of  Adit  Structures;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  awards  Contract  No.  WD-21 30  in  the  amount 
of  $97,133.00  to  Eslinger  and  Son  Construction  Co.,  Inc.,  1555  Yosemite  Avenue,  Suite  31, 
San  Francisco,  CA  94124  as  the  lowest  responsive  bidder,  subject  to  the  approval  of  the 
Board  of  Supervisors'  of  an  extension  of  time  to  award. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

Secretary.  Public  VtiUties  (Jbmmission 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANOSCO 

92-0372 

RESOLUTION  Na  


WHEREAS ,  Under  San  Francisco  Water  Department  Contract  No.  WD-2131 ,  Permanent 
Steel  Work  Platforms  are  to  be  installed  on  the  different  valve  boxes;  and 

WHEREAS,  Bids  for  this  work  were  received  and  publicly  opened  on  October  27,  1992; 
and  ' 

WHEREAS,  The  apparent  low  bidder,  Eligom  International  Construction,  Inc.  requested 
that  their  bid  be  shown  as  non-responsive  for  not  submitting  the  Human  Rights  Commission 
documents  requested  by  the  PUC  Contract  Compliance  Office;  and 

WHEREAS,  The  second  low  bidder.  W.  S.  Bennett  Construction  Company.  Inc., 
indicated  in  their  bid  proposal  that  they  could  not  use  any  MBE/WBE  suppliers  and 
subcontractors  in  their  bid;  and 

WHEREAS,  In  order  to  resolve  the  protest  initiated  by  Echo  West  and  the  review  on 
their  HRC  documentation,  the  Public  Utilities  Commission  was  unable  to  award  the  contract  to 
the  lowest  responsive  bidder  within  sixty  (60)  days  following  receipt  of  bids;  and 

WHEREAS ,  Section  6. 1  of  the  Administrative  Code  requires  that  award  of  a  contract  be 
made  no  later  than  sixty  (60)  days  after  receipt  of  bids  unless  the  time  for  letting  such  contract 
be  extended  by  resolution  of  the  Board  of  Supervisors  upon  recommendation  of  the  Department 
Head,  Board  or  Commission  responsible  for  such  award;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Board  of  Supervisors'  approval 
to  extend  the  time  for  award  of  San  Francisco  Water  Department  Contract  No.  WD-2131,  Install 
Permanent  Work  Platforms/Supply  Division;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water  Department 
Contract  No.  WD-2131,  Install  Permanent  Work  Platforms/Supply  Division,  in  the  amount  of 
$117,000.00  to  Echo-West,  Inc..  1500-A  Davidson  Avenue,  San  Francisco,  CA  94124  as  the 
lowest  responsive  bidder,  subject  to  the  approval  of  the  Board  of  Supervisors'  approval  to  extend 
the  time  for  award. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeUng  of  DECEMBER  22  1992 


Secretary,  Public  Utilities  Commismon 


^  >^:  iES  COMMISSION 

Crn  AND  COUMTY  OF  SAN  FRANCISCO 

92-0373 

RESOLUTION  No.  


WHEREAS,  This  Commission,  by  its  Resolution  No.  92-0083,  adopted  on  March  10. 
1992,  authorized  the  Utilities  Engineering  Bureau  to  request  qualifications  statements,  interview, 
select  and  recommend  a  qualified  archeological  consultant  firm  to  provide  services  for  Hetch 
Hetchy  Septic  System  Rehabilitation  Project  at  Early  Intake;  and 

WHEREAS,  In  response  to  a  Request  of  Proposals  issued  on  April  14,  1992,  two  (2) 
proposals  were  received  on  May  28,  1992  as  follows: 

A.  Archeological  Services,  Inc 

B.  Roybal  Associates;  and 

WHEREAS,  A  Selection  Committee  was  appointed  to  conduct  the  consultant  selection; 

and 

WHEREAS,  After  thorough  evaluation  for  the  two  proposals  received,  and  interviews 
with  the  corresponding  firms,  the  Selection  Committee  recommends  Archeological  Services,  Inc. 
to  provide  the  required  professional  services;  and 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Utilities  Engineering  Bureau 
Manager  to  negotiate  a  professional  services  agreement  for  the  required  Cultural  Resources 
Investigation  for  the  Eariy  Intake  Septic  System  Rehabilitation  in  Tuolumne  County,  California 
with  the  Archeological  Services,  Inc..  for  an  amount  not  to  exceed  $30,000.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

aUts.ee^n,of  DECEMBER  22  1992 


Secretary,  Public  Utilities  Corrfhiission 


